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BILL NO. S-74-02 -JQ 

SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving a certain bid document 
for construction of and equipment for in 
connection with Open Space Project OSC-1008 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
AIAYNE, INDIANA: 

SECTION 1. A certain bid document Ref. No. 564 dated Februayr 6, 

L974, between the City of Fort Wayne, by and through its Mayor and the Board of 

3 ark Commissioners, and the following: 

MOELLERING CONSTRUCTION CO. - P.O. 3-22855 

two Concrete Tennis Courts for Study Park $24,410.00 

SILKWORTH CONSTRUCTION CO. - P.O. 3-22856 

Four Tennis Courts for Swinney Park 53,500.00 

ARROW FENCE COMPANY - P.O. 3-22857 

Backstop for six tennis courts for Study 

and Swinney Parks 10,692.00 

SCHMIDT ELECTRIC COMPANY - P.O. 3-22858 

Lighting for Tennis Courts - Swinney Park 19,500.00 

HERBERT JENNINGS CO. - P.O. 3-22859 
1 Spiral Slide $4,175 

1 Prefab Park Shelter 4,095 8,270.00 

or a total cost of $116,372.00, all as more particularly set forth on said bid docu¬ 
ment Ref. No. 564 and said Purchase Orders, which are on file in the office of 
he Department of Purchasing, and are by reference incorporated herein and made 
part hereof, are hereby in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor. 


u 





Councilman 














Read the first time in full and on motion by 



, seconded by 

JJ&jLfltjL/tX-' and duly adopted, read the second time by title and referred 
to the Committee o n , - v "X--* (and the City Plan 

Commission for - recommendation) and Public Hearing to be held after due legal notice, 
-at the Council- Chambers-^ - Gl-ty-County-Building^-EQr_t Jayne.Indiana, on 
the _ 


d ay of _____ 
o-Velock -p.-My T E-,S-.-T. 

Dates X2. — / X " I'A 


197. 


_, at_ 



CITY CLERK 


Read the third time in full and on motion by 


3A 


seconded by_ 


(X , 






and duly adopted, placed on its passage. 


Passed (LOST") by the following vote: 

NAYS f 



AYES 


BURNS 


. y 

V 

HINGA 


Y , 

KRAUS 


x / 

MOSES 


x 

NUCKOLS 


Y y 

SCHMIDT, 

D. 

sY / 

SCHMIDT, 

V. 

,/. 

STIER 


\/ / 

TALARICO 


X 


ABSTAINED 


ABSENT 


to-wit: 


DATE: 


Y -'7'/ 





CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 

as (Zoning Map) (General)''(Annexation) (Special) ..(Appropriation)'-Ordinance 
(Resolution) No. , X "' V- •' on the -.X7 - , : rXi. day of 


’izc&ss 


:_2(££±g, 197. 



ATTEST: (SEAL) 




/ 


/? 


,JL /. 




CITY CLERK PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the .‘27 


day of_ 


■ 

M ..E.S.T. 


-fx'/ 


197_ 


x/ 


at the hour o 


o ! clock 





Approved and signed by me this 
at the hour of 'X i '°'' o 1 clock _ 


day of 


CITY CLERK 


f 1^1 


197 , 


M..E.S.T., 

















































































SUSPENSION OF RULES 


BILL NO< 


J-Tjf-o* 


CD-.36 


Councilman 




moved to suspend the rules 


on passage of BILL N0„ , at this meeting of 

^ / c /7^/ , of the Common Gouncil of the City 
of Fort Wayne s Indiana„ Said motion was seconded by Councilman 

_and duly passed by unanimous 

■ 

vote of al1 legally elected members of the said Common Council„ 


The above BILL and A 


placed on its passage c 



ORDINANCE was accordingly 



AYES NAYS ABSTAINED ABSENT . TO-WIT 



DATEs 


,2 ,1 6 





CITY CLERK 






































































SUCCESSFUL BIDDERS BID #564: 


P.O. 3-22855 

P.O. 3-22856 

P.O. 3-22857 

P.O. 3-22858 

P.O. 3-22859 


Two Concrete Tennis Courts for Study Park 


Moellering Construction Co. $24,410 

Four Tennis Courts for Swinney Park 

Silkworth Construction Co. $53,500 

Backstop for Six Tennis Courts 
Study and Swinney Parks 

Arrow Fence Co. $10,692 

Lighting for Tennis Courts 
Swinney Park only 

Schmidt Electric Company $19,500 

Herbert Jennings Co. for 
1 Spiral Slide $4,175 

1 Prefabricated Park Shelter $4,095 $ 8,270 


Total of all Bids 


$116,372 





City of 


DEPARTMENT O? PUBLIC PARKS 


Fort “Wayne 


CITY-COUNTY BUSLDiWG 


©NS MAIN street February 21, 1974 

POST WAYNE, JMD. 46802 


The Common Coucil 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

The attached copies of City Purchase Orders, as listed below, covers the first phase 
of the Park Improvement Open Space Project 0SC-1008 which is now under implementation. 


P.0.3-22855 Two Concrete Tennis Courts for Study Park 

Moellering Construction Co. $24,410 

P.0.3-22856 Four Tennis Courts for Swinney Park $53,500 

Si 1kworth Construction Co. 

P.0.3-22857 Backstop for Six Tennis Courts for Study 

and Swinney Parks- Arrow Fence- $10,692 

P.0.3-22858 Lighting for Tennis Courts-Swinney Only 

Schmidt Electric Company $19,500 

P.0.3-22859 Herbert Jennings Co. for 

1 Spiral Slide $4,175 

1 Prefabricated Park Shelter $4,095 $ 8,270 


The lowest and best bids received which met specifications and instructions to bidders 
were accepted in all cases. 

Since this Open Space Project is under way, and since the contractors and suppliers need 
certain lead times to maintain the designated schedule, and since the implementation of 
this project is under a strict time schedule, the Park Department and the Office of the 
Mayor respectfully request prior approval of these contracts and purchases. 

The Ordinance covering these purchase orders is being submitted February 26, 1974, and 
the appropriated bid documents are attached to the Ordinance. 

Very truly yours, 

James Haley 

JH/ho Business Manager 

Attachments: Copies of P.Os. 

Bids 

APPROVED 


MEMBERS OF THE COMMON COUNCIL 













MEMO FROM PURCHASING DEPARTMENT 


February 19, 1974 


Board of Park Commissioners 

8th Floor, City-County Building 

One Main Street, Fort Wayne, Indiana 46802 

Attention: Dennis Noak Subject: Bid No. 564 

Open Space Land Program 

Following is a list of the successful bidders. Tabulation sheet is 
attached . 

I tern 2 Two Concrete Tennis Courts 

Moellering Construction - $24,410 
P. 0. 3-22855 


Item 3 Four Laykold Tennis Courts 

Silkworth Construction - $53,500 
P. 0. 3-22856 (alternate concrete) 

Item 4 Backstop For Six Tennis Courts 
Arrow Fence - $10,692 
P. 0. 3-22857 

Item 5 Lighting For Tennis Courts 

Alternate #1 - Lighting For Swinney Only 

Schmidt Electric - $19,500 
P. 0. 3-22858 

Item 6 & Spiral Slide $ 4,175 

Item 7 Alternate #1 Shelter 4,095 

Jennings $8,270 

P. 0. 3-22859 

TOTAL: $1 16,372.00 


Purchase Orders will be released following Councilmanic approval. 


/ 





____ : _ 

De'm'et roff 


A. T 
D i rector 


of Purchasbs 


/ 

/ 


ATD:em 









Tabulation of bids 

l 'W REF. 56 4 

^/A)SING DATE 2/6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

[- PARK DEPJ. 

(Page 1 ) ./ 

4. Backstop 
Si>( Tennis Co 

%r 

. 1. Two Asphalt Mult 
Purpose Courts & 
Asphalt Walks 

■ 2. Two Concrete 

Tennis Courts 

3 . Four Layko1d 
Tennis Courts 

Jonnings 

Gametime, Inc. 

. 7777. O t /7. 

, . 









Hipskind Asphalt 

tZfd.e.tr. : 

. - 


3# *t> : 

/ i 



Sears Roebuck & Co. 








Dai 1ey Aspha 11 

Lc 

3 ^ / / o. tf-0 : 




■ K a y n e Asphalt 

r 

- 



chevron Asphalt 






























































Tabulation of bids 

TENNIS COURTS (OPEN : 

PACE LAND PROGRAM) - 

PARK DEPT.' 

(Page 1 cont 1 d) 

4 . •Backstop for 

Six Tennis Coyr 

iilij REF. 564 

Closing date 2 / 6/74 

1. Two Asphalt Mult. 
Purpose Courts & 
Asphalt Walks 

2 . Two Concrete 
Tennis Cou rts 

3. Four Layko1d 
Tennis Cou rts 

Corrington & Associates 

CUct.&rfc'. 


/x? 



Moellering Construction 

>-t .X. . 



x/o. 







Land Excavating 






• 






Arrow Fence 

tlfct ■ O.f. 



c 



/ ^ / s^T 
/ 

XCL-. y / 

Henry Electric 

aJ t c l 





- 


Jk*u- 




/3 y 
/ 















































J.U1M U.t' biUb 


%ID REF. 


564 


^DOSING DATE 2/6/7 4 


ENNIS COURTS (OPENISPACE LAND PROGRAM)- 


I. Two Asphalt Mult 
Purpose Courts & 
Asphalt Walks 


Silkworth Construction 

.0.^- 

■ ...... 



C Schmidt Electric 


2 . Two Concrete 
Tennis Courts 


PARK DEPT 

3. Four Laykold 
Tennis Courts 




Page I cont'd) ( - 

T 

4. Backstop f 
Si>! Tennis Co 




0./C- 


Rieth-Riley Construction 


R. L . Comp^ rry 




2 f 7 ZO, &t? 


precision Courts 
























































tabulation of bids 

.BID REF. 564 

CLOSING DATE 2/6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

-PARK DEPT.' 

(Page 2) 

5. Lighting for six 
Hard Surface 
Tennis Cou rts 

6 . One Double 

Spiral Slide 
Material Only 

7. One Park Bldg. 
Material Only 

Jennings 

Garnetime, Inc. 


Y / / 7 <Y, ft? 






Hipskind Asphalt 



- 


■ 






Sears Roebuck & Co. 











Dailey Asphalt 





<* 


Wayne Asphalt 







Chevron AsphaIt 











































LATION OF BIDS 

REF. 564 

ING DATE 2/6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM - 

) PARK DEPT. 

(Page 2 cont' d ) 

5. Lighting for six 

Hard Surface 
Tennis Courts 

6 . One Double 

Spiral Slide 
Material Only 

7 . One Park Bldg. 
Material Only 

kworth Construction 





m idt Electric 

4^10 9 / ft 0' t-o 










h-Riley Construction 






- 





L . Company 






* -• 

Steel 



- 




'sion Courts 








































-ADELATION OF BIDS 

ZJD REF. _564 

Closing date 2 / 6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

■ PARK DEPT: 

7. One Park Bldg. 
Material Only 

(Page 2 cont'd 

5. Lighting for si 
Hard Surface 
Tennis Courts 

x 6 . One Double 

Spiral Slide 
Material Only 

Carringto & Associates 





Moellering Construction 


- 



Land Excavating 


. 



Arrow Fence 



r 


Henry Electric 

CLfyS'/too. 

- 

- 









































































City of 


©EPAiTMiNT OF PUBLIC PARKS 
CITY“ COUNTY iUOlDiNG 
ONE MAIN STREET 
PORT WAYNE. 8ND. 46802 


Fort Wayne 


February 21, 1974 


The Common Coucil 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

The attached copies of City Purchase Orders, as listed below, covers the first phase 
of the Park Improvement Open Space Project 0SC-1008 which is now under implementation. 

P.0.3-22855 Two Concrete Tennis Courts for Study Park 


Moellering Construction Co. $24,410 

P.0.3-22856 Four Tennis Courts for Swinney Park $53,500 

Silkworth Construction Co. 

P.0.3-22857 Backstop for Six Tennis Courts for Study 

and Swinney Parks- Arrow Fence- $10,692 

P.0.3-22858 Lighting for Tennis Courts-Swinney Only 

Schmidt Electric Company $19,500 

P.0.3-22859 Herbert Jennings Co. for 

1 Spiral Slide $4,175 

1 Prefabricated Park Shelter $4,095 $ 8,270 


The lowest and best bids received which met specifications and instructions to bidders 
were accepted in all cases. 

Since this Open Space Project is under way, and since the contractors and suppliers need 
certain lead times to maintain the designated schedule, and since the implementation of 
this project is under a strict time schedule, the Park Department and the Office of the 
Mayor respectfully request prior approval of these contracts and purchases. 

The Ordinance covering these purchase orders is being submitted February 26, 1974, and 
the appropriated bid documents are attached to the Ordinance. 

Very truly yours, 

Jallies Haley ^ 

JH/ho Business Manager yr 

Attachments: Copies of P.Os. 














l&ct ^ 


FORM OP-3 

WMOVU ftY THE STATE SOAHO 
Of ACCOUNTS FOR THE CITY Of 
rORT WAYNE 1 9,5. 



DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 950 

FORT WAYNE, INDIANA 46802 



MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


DATE 
REF. NO. 


February 2 1, 


# 


19 7 4 


Board of Park_ Comm I ss lon er s 

8 th Floor, City-County Building 

On e Mai n St., For t W a y n e, ind 1 a na 46802 

. “1 


REQ, NO. 47 9 


THE ABOVE INFORMATION MUST APPEAR OH 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY; 


MoeI IerI rig Construction 
P. 0. Box i168 

^ Fort Wayne, Indiana 4680] 

DEL IVER T0> 

DEPARTMENT 

OR DIVISION___ . 


DEPT_ 


DP 


DATE 

WANTEO 


} 


ADDRESS 
CASH DISCOUNT TERMS 


% IF PAID WITHIN DAYS FROM DELIVERY AND 

ACCEPTANCE OF GOOOS Q^PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


APPROPRIATION 
AND FUND 
NUMBER 


72 


compliance: with 

THE DELIVERY DATE 
REQUESTED WILL A- 
VO'D "FOLLOW UP" 
CORRESPONDENCE 


NOTE 


READ 

INSTRUCTIONS ON 
THE BACK OF THIS 

ORDER 

the contractor or 

VENDOR, BY ACCEPT¬ 
ING THIS ORDER, A- 
GREES TO THE GEN¬ 
ERAL CONDITIONS AND 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 
ORDER. 


QUANTITY 

ORDERED 


UNIT 


MATERIALS, SUPPLIES OF< SERVICES 
JAX EXEMPT (UNLESS OTHERWISE INDICATED) 

Open Space Land Program - Part I 

HUD Project No. OSC-1008, Resolution 
No. R-41-73 

Lump Sum Bids For: 

item §2 - Two concrete Tennis Courts 

(105' x 120') 


TPM IT 
PR I C E 


AMOUNT 


24,410.00 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN INCLUDE AL.L 
CHARGES FOR DELIV¬ 
ERY, PACKING, ETC., 
NECESSARY TO COM¬ 
PLETE DELIVERY TO 
DESTINATION SPECI- 
F I ED. 


Subject to CounciImanic Approval. 
Per Bid Ref. #564 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN 00 NOT INCLUDE 
T AX ES OF ANY KIND. 

EXEMPTION BLANKS 
WILL BE FURNISHED 
WHEN NECESSARY. 


iNO. SALES TAX 
EXEMP. CERTIF. NO. 
34 500 


IF THIS OROER ODES 
NOT AGREE WITH your 
QUOTATION KINDLY 
RETURN IT WITH AN 
EXPLANATION. 


RB/em 


! HER 5 BY CERTIFY T H AT~T HE cToST "57 T*H E A BO V E ~P U R C HA SETs” FULL Y ~C 0 V~-~ 
FRED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE! 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPR I ATF.D, 


City CoHtroUer 


EDWARD G, KAMN1KAR 


I HEREBY CERTIFY UPON MY OWy.fPPjJSCmAL KN/3W/.EOGE THAT J H I S QT'LlFn 

Ajip pPpR ove:o peMs' yyfm on 

PILE IN THIS OFFICE. '' ' ’ 









































u 


?/// 


o o 


C-'C-M <<•-- 


o 



FORM DP-3 

approved dv the state board 

OF ACCOUNTS FOR THE CITY OF 
FORT WAYNE ] 965. 


CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 960 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


J3oard of Park Commissioners 
8th 


Floor, City-County Building 
One Main St ., For tW ayne, Indiana 46802 


Silkworth Construction Company, 
50 I Wo If Drive 
Fort Wayne, Indiana 


Inc. 


DELIVER TO: - 

DEPARTMENT 
OR DIVISION_ 


J 


ADDRESS_ 

CASH DISCOUNT TERMS 


% IF PAID WITHIN 


DAYS FROM DELIVERY AND 


ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. 


DATE 
REF. NO. 
REQ. NO. 


PURCHASE ORDER NUMBER 

3 - 22856 

February 21, 1974 

479 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


DEPT... 


THIS PURCHASE ORDER ISSUED BY: 

DP 


DATE 

WANTED 


APPROPRIATION 
AND FUND 
NUMBER 


72 



QUANTITY 

ORDERED 

UNIT 

MATERIALS, SUPPLIES OR SERVICES 

UNIT 

PR ICE 

AMOUNT 

A 



TAX EXEMPT (UNLESS otherwise inoicatedi 



COMPLIANCE WITH 
the delivery DATE 
REQUESTED WILL A- 
VOID ’’FOLLOW UP M 
CORRESPONDENCE . 

NOTE 



Open Space Land Program - Part I 



i 

READ 

INSTRUCTIONS ON 
THE BACK OF THIS 



HUD Project No. OSC-1008, Resolution No. 
R-41-73 



ORDER 

THE CONTRACTOR OR 
VENDOR, BY ACCEPT¬ 
ING THIS ORDER, A- 
GREES TO THE .GEN¬ 
ERAL CONDITIONS AND 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 
ORDER. 



Lump Sum Bids For: 

item #3 - Alternate 

Four Laykold Surface Tennis 
Courts (210' x 120') 


53,500 

UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN INCLUDE ALL 
CHARGES FOR DELIV¬ 
ERY. PACKING, ETC., 
NECESSARY TO COM¬ 
PLETE DELIVERY TO 
DESTINATION SPECI¬ 
FIED. 



Subject to Counciimanlc Approval 



UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN DO NOT INCLUDE 
TAXES OF ANY KIND. 



Per Bid Ref. No. 564 



EXEMPTION BLANKS 
WILL BE FURNISHED 
WHEN NECESSARY. 






IND. SALES TAX 
EXEMP. CERTIF. NO. 
34500 






IF THIS ORDER DOES 
NOT AGREE WITH YOUR 
QUOTATION KINDLY 
RETURN IT WITH AN 
EXPLANAT ION. 

i 



RB/em 




HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 

EDWARD n KAMN1KAR 


City Controller^ 


I HEREBY CERTIFY UPON MY 
IS AUTHORIZED BY A PROPER 
FILE IN THIS OFFICE 

ilii£ 

























































O O - o 


o o 


O Cl' o 



L e . 


FORM DP-3 

APPROVED BY THE STATE BOARD 
OF ACCOUNTS FOR THE CITY OF 
FORT WAYNE \ 905. 


CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 950 

FORT WAYNE, INDIANA 46802 

MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


-.Board of ...Park..Commissi oners 
8th Floor, City-County Bui Idi 


-On e Main St., Fort Wayne, 


I d i ng 
Indiana 


r 

Arrow Fence Company 
318 Edgewood Avenue 
Fort Wayne, Indiana 

DELIVER TO: - 

DEPARTMENT 

OR DIVISION_ 


46802 


1 


ADDRESS_ 

CASH DISCOUNT TERMS 


% IF PAID WITHIN 


DAYS FROM DELIVERY AND 


ACCEPTANCE OF GOODS OR PERFOR MANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


COMPLIANCE WITH 
THE DELIVERY DATE 
REQUESTED WILL A- 
VOID "FOLLOW UP" 
CORRESPONDENCE . 


NOTE 

READ 

INSTRUCTIONS ON 
THE BACK OF THIS 

ORDER 

The CONTRACTOR OR 
VENDOR, BY ACCEPT¬ 
ING THIS ORDER, A- 
GREES TO THE GEN¬ 
ERAL CONDITIONS AND 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 
ORDER. 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN INCLUDE ALL 
CHARGES FOR DELIV¬ 
ERY, PACKING, ETC., 
NECESSARY TO COM¬ 
PLETE DELIVERY TO 
DESTINATION SPECI¬ 
FIED. 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN DO NOT INCLUDE 
TAXES OF ANY KIND. 

EXEMPTION BLANKS 
WILL BF. FURNISHED 
WHEN NECESSARY. 

IND. SALES TAX 
EXEMP. CERTIF. NO. 
34508 


IF THIS ORDER DOES 
NOT AGREE WITH YOUR 
QUOTATION KINDLY 
RETURN IT WITH AN 
EXPLANATION. 

t 


QUANTITY 

ORDERED 


UNIT 


G 


PURCHASE ORDER NUMBER 


3 


DATE 

REF. 

REQ. 


NO. 

NO. 


22857 

February 2 I , 


974 


479 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY: 


DEPT_ D P 


DATE 

WANTED 


APPROPRIAT 
AND FU 
NUMBER 


AT ION 
NO > 

« ) 


72 


MATERIALS, SUPPLIES OR SERVICES 


TAX EXEMPT (UNLESS OTHERWISE INDICATED) 


Open 

Spa 

ce 

Land Program - 

Part 

I 

HUD 

Pro j 

ect 

No. OSC-1008, 

Reso I 

ution No. 

R-4 I 

-73 





Lump 

Sum 

B I 

ds For: 



1 tern 

#4 

- 

Backstop for 

six ha 

rd surface 




Tennis Cou rts 



Subj 

ect 

to 

Cou ncIIma nIc A 

p p rova 

1 . 


Per Bid Ref. #564 


RB/ 


em 


UNIT 
PR ICE 


I HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPF.NDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 


City Co ntroller EDWARD ft KAMN1KAH 


AMOUNT 


10,692.00 


I HEREBY CERTIFY UPON MY OWN PERSONAL KNOWLEDGE THAT T 
IS AUTHORIZED BY A PROPERL YIJLUJ AN[/a/pR 0 VED 
FILE IN THIS OFFICE. / j ' ' / /I / 

--- -- rt. J y ✓ V _ i i. // Xf-xv/ s y s 

* F . 'J.Tirr- Li | WCIOr. 

























































/ , 




FORM DP-3 

APPROVED BY THE STATE BOARD 
OF ACCOUNTS FOR THE CITY OF 
FORT WAYNE \ 805. 


o o 


o 



3 Q> J 



jj 


CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 

NUMBER ONE EAST MAIN STREET 
ROOM 950 

FORT WAYNE, INDIANA 46802 


MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 

Board of Park Commissioners 


8 th FIoor, City-County Building 
One Main St . , Fo rt Wayne ,_I ndiana 


46802 


r 


L 


Herbert Jennings, Inc. 
81 I Anderson Road 
Litchfield, Michigan 


1 


J 


DELIVER T0> 

DEPARTMENT 
OR DIVISION_ 


DATE 
REF. NO. 
REQ. NO. 


PURCHASE ORDER NUMBER 

3 - 22859 

February 21, 1974 
479 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY: 

DP __ 


DATE 

WANTED 


} 


ADDRESS------- 

CASH DISCOUNT TERMS % IF PAID WITHIN DAYS FROM DELIVERY AND 

ACCEPTANCE OF G00DS0R PERFORMANCE' OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


APPROPRIATION 
AND FUND 
NUMBER 


72 


COMPLIANCE WITH 
THE DELIVERY DATE 
REQUESTED WILL A- 
VOID "FOLLOW UP" 
CORRESPONDENCE . 


NOTE 


* 


READ 

INSTRUCTIONS ON 
THE BACK OF THIS 

ORDER 

the contractor OR 

VENDOR, BY ACCEPT¬ 
ING THIS ORDER, A- 
GREES TO THE GEN¬ 
ERAL CONDITIONS* AND 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 
ORDER. 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN INCLUDE ALL 
CHARGES FOR DELIV¬ 
ERY, PACKING, ETC., 
NECESSARY TO COM¬ 
PLETE DELIVERY TO 
DESTINATION SPECI¬ 
FIED. 


QUANTITY 

ORDERED 


UNLESS OTHERWISE 
INOICATEDiHE PRICES 
SHOWN DO n0T INCLUDE 
TAXES OF ANY KIND. 

EXEMPTION BLANKS 
WILL BF. FURNISHED 
WHEN NECESSARY. 

IND. SALES TAX 
EXEMP. CERTIF. NO. 
34508 


IF THIS ORDER DOES 
NOT AGREE WITH YOUR 
OUOT AT ION KINDLY 
RETURN IT WITH AN 
.EXPLANAT ION. 


UNIT 


MATERIALS, SUPPLIES OR SERVICES 


UNIT 
PR ICE 


TAX EXEMPT (UNLES6 OTHERWISE INDICATED) 


Open Space Land Program - Part I 

HUD Project No. 0SC-I008, Resolution No. 
R-4I-73 

Lump Sum Bids For: 

I tern #6 - One Double Spiral Slide No. 1500 
Material Only 

Item #1 - One Park Building - Material 
Only - A I ternate tt I 

TOTAL: 

Subject to CounciImanlc Approval. 


Per Bid Ref. 564 


RB/em 


AMOUNT 


4, 175.00 


4,095.00 

8,270.00 


! HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 




City Controller gpwARti o. kamn ikar 


HEREBY CERTIFY UPON 
IS AUTHORIZED BY A 
FILE IN THIS OFFICE. 


. -NO WLEDGE A HAT I HIS ORDER 
-ND APPR£.V.«U. ISITION ON 









































































FORM DP-3 

APPROVED BY THE STATE BOARD 
OF ACCOUNTS FOR THE CITY OF 
FORT WAYNE \ OOB. 


CITY OF FORT WAYNE 

DEPARTMENT OF PURCHASES 


NUMBER ONE EAST MAIN STREET 
ROOM 960 

FORT WAYNE, INDIANA 46802 


MAIL ALL CORRESPONDENCE, CLAIM VOUCHERS ETC. TO: 


PURCHASE ORDER NUMBER 

3 - 22858 

date February 21, 1974 

REF. NO. 


B oard of Park Commis s ione rs_ 

8 th Floor, City-County Building 

_0ne Main St., Fort Wayne, Indiana 46802 

r~ 


REQ. NO. 479 


THE ABOVE INFORMATION MUST APPEAR ON 
ALL INVOICES, BILLS OF LADING, DELIVERY 
TICKETS, PACKAGES AND CORRESPONDENCE. 

INVOICE IN DUPLICATE. 


THIS PURCHASE ORDER ISSUED BY: 


Schmidt Electric Company 

P. 0. Box 2625 

Fort Wayne, Indiana 46808 


J 


DELIVER T0> 

DEPARTMENT 
OR DIVISION_ 


ADDRESS_ 

CASH DISCOUNT TERMS % IF PAID WITHIN DAYS FROM DELIVERY AND 

ACCEPTANCE OF GOODS OR PERFORMANCE OF SERVICES. (DEDUCTION FOR DISCOUNT SHOWN BELOW) 


DEPT.. 


DP 


DATE 

WANTED 


APPROPRIATION 
AND FUND 
NUMBER 


72 


QUANTITY 

ORDERED 


UNIT 


MATERIALS, SUPPLIES OR SERVICES 


TAX EXEMPT (UNLES6 OTHERWISE INDICATED) 


UNIT 

PRICE 


AMOIJ NT 


COM PL I ANC E WITH 
THE DELIVERY DATE 
REQUESTED WILL A- 
VOID "FOLLOW UP" 
CORRESPONDENCE. 


NOTE 

$ 

READ 

INSTRUCTIONS ON 
THE BACK OF THIS 

ORDER 

THE CONTRACTOR OR 
VENDOR, BY ACCEPT¬ 
ING THIS ORDER, A- 
GREES TO THE GEN¬ 
ERAL CONDITIONS AND 
TERMS OF AGREEMENT 
ON THE BACK OF THIS 
ORDER. 


Open 

Space 

Land Program - 

Pa rt l 

HUD 

Pro j ect 

No. OSC-1008, 

ResoIution No 

R-41 

-73 



Lump 

Sum B 1 

ds For: 


[ tern 

#5 - 

Alternate //I 




Lighting for 

Swinney Courts 



only 



19,500.C 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN INCLUDE ALL 
CHARGES FOR DELIV¬ 
ERY, PACKING, ETC., 
NECESSARY TO COM¬ 
PLETE DELIVERY TO 
DESTINATION SPECI¬ 
FIED. 


Subject to CounciImanlc Approval. 
Per Bid Ref. # 564 


UNLESS OTHERWISE 
INDICATED THE PRICES 
SHOWN DO NOT INCLUDE 
TAXES OF ANY KIND. 


EXEMPTION BLANKS 
WILL BF. FURNISHED 
WHEN NECESSARY. 


IND. SALES TAX 
EXEMP. CERTIF. NO. 
34508 


IF THIS ORDER DOES 
NOT AGREE WITH YOUR 
QUOTATION KINDLY 
RETURN IT WITH AN 
EXPLANATION. 




RB/em 


I HEREBY CERTIFY THAT THE COST OF THE ABOVE PURCHASE IS FULLY COV¬ 
ERED BY UNENCUMBERED BALANCES IN THE ABOVE FUNDS AND THAT THE 
EXPENDITURE THEREFOR HAS BEEN DULY AUTHORIZED AND APPROPRIATED. 

City Controller EDWARD KAMN** AB - 


is 

FI 























































Tabulation of bids 

&/D REF. 564 

Closing date 2 / 6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

- PARK DEPJ. 

(Page 1 ) - 

T 

4 . Backstop for 
Si>( Tennis Ccrurt 

i* 

1. Two Asphalt Mult 
Purpose Courts & 
Asphalt Walks 

2 . Two Concrete 
Tennis Courts 

3 . Four Layko1d 
Tennis Courts 

Jennings 

Garnetime, Inc. 

. 6UyL.O,/S. 

,7 . 









Hipskind Asphalt 

O'j?'. . . 

c. .- . 

4^? to 


3^ to 


SO? ? f &' to 






Sears Roebuck & Co. 







Dai 1ey Aspha 1t 

O. ^ 

3% //O' to 




f l to 


Wayne Asphalt 

1 . 


■ 




Chevron Asphalt 

































Tabulation of bids 

IID REF. 564 

Closing date 2 / 6/74 

TENNIS COURTS (OPEN 

IPACE LAND PROGRAM) - 

PARK DEPT.' 

(Page 1 cont’d) 

4 . ■ Backstop for 

Six Tennis Courts 

1. Two Asphalt Mult 
Purpose Courts & 
Asphalt Walks 

2 . Two Concrete 
Tennis Courts 

3. Four Layko1d 
Tenn i s Courts 

Carrington & Associates 

/o'. 


k30^ 



Moellering Construction 

/f. 



xjs y/&, &?> 




Land Excava ting 







Arrow Fence 

(Zjfet. 0, aT, 



c 



/ *7 f 

/<?, 

Henry Electric 





-- 


' 0 ■ A~ ' 

"7 




/3 ^7 ^Os &-o 
















































Tabulation of bids 

filD REF. 564 

Closing date 2 / 6/1 a 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

™ - . - 

-PARK DEPT.' 

(Page 2 ) 

5. Lighting for six 
Hard Surface 
Tennis Courts 

6 . One Doub1e 

Spiral Slide 
Material Only 

7. One Park Bldg. 
Material Only 

J en nings 

Gametime, Inc. 


y, / 7 d'r 



Hipskind Asphalt 



' 



Sears Roebuck & Co. 






Dailey Asphalt 

* 






Wayne Asphalt 



- 



Chevron Asphalt 






























Tabulation of bids 

Bid ref. 564 

Closing date 2 / 6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM - 

) PARK DEPT. 

(Page 2 cont'd ) 

5. Lighting for six 
Hard Surface 
Tennis Courts 

6. One Double 

Spiral Slide 
Material Only 

7. One Park Bldg. 
Material Only 

Silkwor+h Construction 





Schmidt Electric 

0 jo. 0-0 
" -&Z 'O'c ' fv 

3d, 3~07O, 


- 







Rieth-Riley Construction 






R. L. Company 






U . S . Stee1 



- 

- 


precision Courts 



























’Tabulation of bids 

ilD REF. 564 

Closing date 2 / 6/74 

TENNIS COURTS (OPEN 

SPACE LAND PROGRAM) 

. 

■ PARK DEPT: 

7. One Park Bldg. 
Material Only 

(Page 2 cont'd) 

5. Lighting for si> 
Hard Surface 
Tennis Courts 

6 . One Double 
Spiral Slide 
Material Only 

Carringto & Associates 





Moellering Construction 



- 



Land Excavating 






Arrow Fence 






Henry Electric 

3 / too. s~o 
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DEPARTMENT OF PURCHASES 

Number One Main St. , Ft. Wayne, Ind. 46802 

INVITATION 

^r- to th ® TOnii lti©n* «« ti« :H«r M heraof, ar» r®qu«Ud on th» follwln* Uit of 

m»iaria^imD3>iiM, wnlpmsnt oy e«-dww, for tb» dapnrtjnsmt na numHonsd, with dallverr to donation 
—AAgl i2£l3 ± * »>“ for d^Uvonr. packing. c& 7'"Addr«. vmir ^n.w™ 

"Mstl all and . m pi , ^ ( telephone U23- 1^037) 

wrej.pmd««, to As. berne tr o J. l _DEPA RTM ENT OF PURCHASES 


AtHrssw 


Room 


ESQUIRED FOB DELIVERY TO: 


Number One Main j>+,, Ft, Wayne, Ind. 46802 


Department 
#r- Division- 


Board of Park Commissioners 

0th rir., dx-oy-County Blag. --- 

One Main St., Ft. Wayne, Ind. U6802 


Page —oi 


llil 


$6h 


Ref. No. 

January 15, 197U 


Date 


Date wanted 


As Soon As Possible 


Fund 

Appropriation No. 


72 


Address_ 

’RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 

Timefof Bids _ Wednesday, February 6, 197U at 10:00 A.M. 


TAX EXEMPT (Unless otherwise indicated) 


ratify 


Unix 


SbppUm. Bqviftmont « Swriew 


Open Space Land Program - Part I 

H. U.D. Project No. 0SC-1008, Resolution No. R-Ul-73 
Lump Sum -Bid for: 

I. Two asphalt multipurpose courts (90<x90') and 
adjacent asphalt walks. 

2. Two concrete Tennis Courts (lOjPxlBQ 1 ). 


3* Four Laykold surface Tennis Courts (aiO'x^O 1 ). 

U. Backstop for six hard surface Tennis Courts. 

5. Lighting for six hard surface Tennis Courts. 

6. One Double Spiral Slide No. 1^00 - Material only. 
7c One Park Building - Material only. 


Hait 

Prie* 


i 


A a »«w ua t 


/ 


2-^t/ /c\ o , 


. NO 

3 Bond required □ 


YE3 

ED 


of Bid 


Performance Bond 


NO 


YUS 

□ 


m instruction Si«a No, 18 on rrrtnw aid. h«Mof. 

gn 3-x_2Iie.% cash discount if paid within__L—daya from delivery and acceptance of goods or completion of service s: 

PROPOSAL OR BID ~ ~ 

ithiSlda: 


slivery of any or all of the items or completion of services indicated shall be made withlhUdays from receipt of orr.er’TH 

IMPORTANT ^ w«h ■*««*,. f» ta taport»t ta. t 


r 


L 


n 




Sign H*r»i 

No ellAr^ju.0onairue tion Co. , Inc 

2***' 7 Jy Nmm oi C<*»p*Bjr 

hr 

I* Hox lift P 




’re,' 




Ft . V/mme , ' Trtft 


PH* tismsizsmsLis:* 


mm; 










































































'srsssswsS ^ Rfes5» 'tewd 

kse&m*» to* cat# «s fart Wv^m, iw 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOE BIDDERS 




o 

e*-* 

o 


& 


■3 5 

R 4 




Ki 


4 


1. Special Conditions! Speelal conditions Included In the Bid Document shall take precedence over any provisions stipulated hereunder. 

*• Applicable Luwst The Revised statutes of the State of Indiana, and all City ordinances Insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, ar® made a part hereof. 

8. tTanfaes’s CorapenMtiesas Insofar as Workmen’s Compensation Act la concerned, tb* bidder or contractor agrees to furnish an official, certifi- 
eaU from the Industrial Board of Indiana, showing that he is In compliance with such law, whenever ouch certificates are required in the S'd 
DoevoBent, 

Snfrisiss«»smta sad-'Isderanlfi cation*: The bidder. If awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the us® of any patented material, process, article, or device that may enter into the manufacture, construction, or 
'' form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
oi every nature and description brought against It, for or on account of’any injuries or damages received or sustained by a party or parties, by or 
frosn any of the acta of the contractor, hie servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such Insurance is deemed necessary. When so required the type* and amounts of insurance to be provided la 
b® 4 forth is th® Bid Document, ’ 3 : 

Pricing: . Prices: should bo stated in units of quantity specified in the Bid Document, In case of discrepancy in computing the amount of the bid 
the unit price* quoted will govern. 

6. Mlverys Quotations should include all charges for delivery, packing, crating, containers, etc. Unles* otherwise stated by the bidder price* 
quoted will be considered as being baaed on delivery to the destination designated in the Bid Document and to Include all delivery and packing 
chsaxe*. 

?. SpcsiaeatiOTiss Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications cut- 
lined in th® Bid Document. 

Reference® to a particular trade name, manufacturer’s catalog or model number are made for descriptive purpose* to guide the bidder in inter¬ 
preting the nsquiranenta of the City. They should not be construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be .required to furnish the particular item referred to in the specifications or description anSeas 
a departure or substitution la clearly noted and described in the proposal. 

S. Samp!®*: Samples, when requested, must ba furnished free of expense to the City and 1/ not destroyed, will upon request be returned at the 
bidder’s <E*pehse. 

9. Cosh Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance! 

10 . Taxes: The City la generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to chow the amount to 
bo added for taxes of any kind if applicable. Prices should not Include tax. The City will pay such taxes as are applicable to this pur chase . 
Exemption form® will be furnished wherever necessary! Taxes wherever Indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 

SI. BH ZafaraaliMm and Rejection: The, City reserves the right to waive informalltiM not inconsistent with law or to reject any or all bid*. 

12. Awards Unless otherwise specified in ths Bid Document the City reserves tha right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown aa requested. 

13 . Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated la the Bid Document, 

The final payment will ba mad* by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City. * , 

14. SiMeria Slynstsre: Each proposal form must be signed by tha bidder with his usual signature. All signatures should be in full. 

Bid® by partnership should include the names of the partners composing, the partnership and must ba signed by one or more of the partners in 
tb» following manner: "John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner”. 

Bids by corporations must be signed with the names of the corporation, followed by tha signature and designation of the president, vice-president, 
or person authorised to bind it in the matter. ’ - 

15. Ths sueccnrful bidder, or contractor, agrees that he will comply with Indiana Acte 1951, chapter 208, section 10, being Burns Indiana Statu:* 
40-2318-1084 supplement requiring such bidder, contractor, or hla subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privilege® of employment because of race, color religion, national origin or ancestry. 

id. Unless otherwise specifically indicated under the individual listing In the legal advertisement or Invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of essh, certified check or Bank Cashiers Cheek, In the amount specified, drawn oa a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The Buceissafui bidder will ba required to furnish a bond or Certified Check on a solvent bank, payable to toe City of Fort Wayne or 
to the contracting division thereof, In the amount specified In the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof, 

17, Ssbmisatoa and Receipt ®f Bldj: 

a) Proposals, to receive consideration, must be received prior to ths apeclflsd time of closing aa designated In the Invitation, 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must bo returned 
Intact, Removal of any part thereof may Invalidate the bid. 

e) Bidders are requseted to use ths Bid Envelope If furnished by ths City, or other similarly Identified envelope to assure proper handling. 

Envelope* should be sealed when submitted with Information on ths face of ths Bid Envelops to identify tits bid, «.g.. Bid Reference number 
and date of closing and City Agency Involved, 
d) Separate proposal* must be submitted on each reference number. 

•) Proposals having aay erasure* or corrections therooti stay fee rejected unless explained or noted over the signature of the bidder. 










3 


Form DP 8' 


Page 


of 5> 


Reference No. 


NOH-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 


n llen 


COUNTY) 


i-SS: 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 



p or Moellering Constr. Co., Inc. 

Firm or Corporation 


Subscribed and sworn to before me this 
My Commission Expires 


.day of_F_e_br_.____, 19_7ik 
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HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 

POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS, That the RELIANCE INSURANCE COMPANY, a corporation duly organized under the laws of the State of 
Pennsylvania, does hereby make, constitute and appoint c. H. Yaste, Arthur C. Frericks, Donald T. Be Ibut.owski, 
Fred S. Rye, Gerald A. Dahle, Leonard Shirley , Josephine E. Stackhouse and Lane 'I. Grile 
individually, of Fort Wayne, Indiana, 

its true and lawful Attorney-in-fact, to make execute, seal and deliver for and on its behalf, and as its act and deed an y 3nc j a ]j bonds and 



artdto bind the RELIANCE INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the RELIANCE INSURANCE COMPANY and sealed and attested by one other of 
such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-fact may do in pursuance hereof. 

This Power of Attorney is granted under and by authority of Article VII of the By-Laws of RELIANCE INSURANCE COMPANY 
which became effective May 11,1962, which provisions are now in full force and effect, reading as follows: 


ARTICLE VII — Execution of Bonds and Undertakings 


SECTION 1. The Board of Directors, the President, or any Vice-President or Assistant Vice-President shall have power end authority to: (a) appoint 
Attorneys-in-fact and to authorize them to execute on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other 
writings obligatory in the nature thereof, and (b) to remove any such Attorney-in-fact at any time and revoke the power and authority given to him. 

SECTION 2. Attorneys-in-fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute and 
deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. The 
corporate seel is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the 
nature thereof. 

This power of attorney is signed and seeled by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
RELIANCE INSURANCE COMPANY at a meeting held on the 8th day of May, 1959, at which a quorum was present, and said Resolution has not been 
amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 


IN WITNESS WHEREOF, the RELIANCE INSURANCE COMPANY has caused these presents to be signed by its Vice-President, and its corporate seal to be 


21 


March 



hereto affixed, this. 


day of 


RELIANCE INSURANCE COMPANY 



STATE OF Pennsylvania \ 
COUNTY OFPhiladelphia 

On this 21 _^ of March 


STATE OF 
COUNTY C 


__ 1923.. personally appeared_ .T . H. Mr.De.rmnT L _ 

, to me known to be the Vice-President of the RELIANCE INSURANCE COMPANY, and acknowledged that 


he executed and attested the foregoing Instrument and affixed the seal of said corporation thereto, and that Article VII Section 1 and 2 of the By-Laws of 
said Company, set forth therein, is still in full force. 



My Commission Expires: 



April 26 19 76 


Notary Public in and for State of Pennsylvania 


Residing at Philadelphia 


ia 


cl y de Wilber -. Assistant Secretary of the RELIANCE INSURANCE COMPANY, do hereby certify that the above 

and foregoing is a true and correct copy of a Powor of Attorney executed by said RELIANCE INSURANCE COMPANY, which Is still In full force end effect 


IN WITNESS WHEREOF, I have hereunto sat my hand and affixed the seal of said Company thls___§__day n f February 10 _74 



EBDR-1431 Ed. 11/72 
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PROPOSAL AND BID SURETY FORM 


PROPOSAL: 


In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BT< iHESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Fort Wayne, State of Indiana,, in the sum of .?..^....T3.;L.L.v i L...TT.—...8.2....!!...•. 

..;.;. • ..........Dollars, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void: 
otherwise to be in full force and effect. 

BID CHECK (ALTERNATE FORM OF SURETY): that 

Certified □ to at&a the bond aceosapaayiag tfee «uae. 

Cashiers □ Check No.... in the sum of .. . 


..Dollars 
.... Bank 


of 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witnessed by:^"' 


r l W-‘l C £ t S'. <. 


OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See 14—-Signatures under General Conditons, etc.) 

List all Parties if Partnership 


BIDDER 

AND 

PRINCIPAL' 


J'loelleriaL' Constr. 'Co., 

y • -Name ot Bidder—Print or Type 


Inc 


/<-■ 




Ro s ^r r, c f . 


P. 


0. Box 1168 

8treet Name and Number 

....F-t.; Wayne, Ind. Jy6801 

City, State and Zip Coda 

Date...Peb r.. . 6 ,....19 Jk 





SURETY \ 

i Addr 


Rl A.aiic.e,.in a vi U 

Name of Company — Print or Type t —' 

Incorporated T~> . 

In the State . 



* y /„ /C r 
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DEPARTMENT OF PURCHASES 

Number One Main S + ., Ft. Wayne, Ind. 46802 
?' ! INVITATION 

? “ a * condition, cm th« rncrw htrcal, ar* rsqvmUd on ti* following llrt of 

-.iUriiLi, «,ul5*n«i <w »nl«, for to. d»p»rtra«nt u Balion«i. with d,!iv*rr to destination 

^~-^ r ^ oU ' don * Aaii tnelu d «_all ohargw for dellv.ry, packing, g TTgdnS 

"Mail, all »s;!h tod A T n 4 - (fsl^phone U23— 703( ) 

«*e. to Att, ^■gA, _l_._. i .iJeme trot I _ D E PA RTM ENT OF PURCHASES 


Room 

Bg/QinSED~gQR''DELIVERY' TO r~ 


- - '» Number One Main St,, Ft. Wayne, Ind. 46802 


Department 
or Division- 


Board of Park Commissioners 

Ton ifir., City-County Bldg. --- 

One Main St., Ft. Wayne, Ind. U6802 


Page_L_. o f. ' $ 


Ref. No. 


$6U 


Date Januar ~/ i-5, 19 7h 


Date wanted 


As ooon As-roasiule 


Fund 


Appropriation No. 


72 


Address __ 

RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Timsof Bids_ Wednesday, February 6, 197U at 10:00 A.M. 


Sg'SPSSL.u. 

____ TAX aXEMP T (Unless otherwise indicated) 


SttQtSijr 

Unit 

SUtmrlal,. SnppU*., 3q*ipsi«nt or Btrwiem 

Unit 

Total 



Open Space Land Program ~ Part I 





H.U.D. Project No. 0SC-1008, Resolution No. R-Ul-73 





Lump Sum Bid for: 





1. Two asphalt multipurpose courts (90'x90') and 
adjacent asphalt walks. 

A3 & V 

i V t <\ 



2. Two concrete Tennis Courts (10$'xl20 1 ) . 


%&:- c i go, 



3. Four Laykold surface Tennis Courts (210'xl20' ) . 

iC o A- 

v>A ■ 



U. Backstop for six hard surface Tennis Courts. 

t o V 

\K 



$. Lighting for six hard surface Tennis Courts. 

K.J 0> \ 

! 



6, One Double Spiral Slide No. 1$00 - Material only. 

tA; 




7. One Park Building - Material only. 

f X\V'*5r-' -VNc-’-V^a— "V> scN - . Ar ^-o V'xcrsA- 

\kjc>^r 

' * A. 



^ o-.. ..A 1 ** ( l.\C>\\~L\ { ) 

4? 

'.i 

--— i 


ED 


5% of Bid 


Psrfonnancs Bond g? 


V3S 

□ 


d ..Bond raqaired Q 

... . . f** ,nstr,J<!tioa it«“ No. 18 OH .id. h»noL 

—% cash discount if paid within-days from delivery and acceptance of goods or completion of services; 


5 imia_ 


PROPOSAL OR BID 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 



I. Special Conditions* Sp«cUl conditions included in th# Bid Document shall take precedence over any provisions stipulated hereunder. 

L Applkxil# Laws* The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding, 
contracts, and purchases, are made a part hereof. 

ft. Wartcaea'a Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agree# to furnish an official, ccrtifi- 
cai# from the Industrial Beard of Indiana, showing that be is In compliance with such law, whenever ouch certificates are required in the B’d 
Document. 

4L. InfringeseeaU and lndsranifleations: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article, or device that tnsy enter into the manufacture, construction, or 
<’*’•* form a pert of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acta of the contractor, his servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will be 
determined by the City whenever such Insurance la deemed necessary. When so required the types fluid amounts of insurance to be provided ie 
set forth in the Bid Document. " 4 

ft. Pricing* Price* should be stated in units of quantity specified in tbs Bid Document. In ease of discrepancy in computing the amount of the bid 
the unit price# quoted will govern. 

ft. Delivery i Quotations should Include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder price* 
quoted will he considered as being based on delivery to the destination designated in the Bid Document and to Include all delivery and .packing 
charges. 

7* Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications cut* 
lined in the Bid Document. 

Reference# to a particular trade name, manufacturer's catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirement* of the City. They ahould not be Construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be .required to furnish the particular item referred to in the specifications or description anle*e 
a departure or substitution is clearly noted and described in the proposal. 

8. Sea*pleat Samples, when requested, mutt be furnished free of expense to the City and if not destroyed, will upon request be returned at the 
bidder's expehse. 

8. Cash Discounts* Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance! 

10. Taxes: The City Is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to tbow the amount to 
be added for taxee of any kind if applicable. Prices should not include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary. Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 

II. Bid Informalities and Rejection: The, City reserves the right to waive informalities not inconsistent with law or to reject any or all bid*. 

12, Award* Unless otherwise specified in the Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown as requested. 

13, Payment*: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 

The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City.* ’ 

14, Didder's Signature: Each proposal form must be Bigned by the bidder with hia umai signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing, the partnership and must be signed by one or more of the partner* in 
the following manner: "John Jones and James Smith, d.b.a., Smlth-Jones Company, by John Jones, a partner". 

Bid* by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vire-president, 
or person authorized to bind it In the matter. 

lft. The successful bidder, or contractor, agrees that he will comply with Indiana Acta 19S1, chapter 208, oection 10, being Burn* Indiana Statute 
40-231S-1954 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with reapect to hiring, tenure, terms, condi¬ 
tions, or privilege* of employment because of race, color religion, national origin or ancestry. 

1ft, Unless otherwise specifically Indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 
the following. 

») A Bid bond, deposit of cash, certified check or Bank Cashier. Cheek, in th. amount apaciflad. drawn on a advent bank payable to tin 
City of Fort Wayne or to th. contracting division thereof. 

b) Tha .uecsaful btddar will b. r-qulmd to furnish a bond or Cortlfled Cback on a solvent bank, payable to the City of Fort Wayne or 
to th. contracting dlvtiion tb.rwf, in tha amount .poclfled In tha notlc, of bldi want*! or tha invitation to bid. as a guarantee for th» 
faithful p^fotmane. therwf. 

XT. Bahmlntra and TUotlpt of Bldo 

a) Proposals, to roc.lv. con«ldaratlon, must bo rwslved prior to th. 3paclflsd tlm. of closing as designated in tha Invitation. 

b) Bidder, mu at us th. Bid Dccum.nt proposal form furnl.hsd by th. City as non. other will b» accepted. Proposal form, must b. returned 
Intact. Bamoval of any part thereof may Invalldato th. bid. 

«) Bidder, ar* rwjnesrted to use th. Bid Envelop* If furnished by th. City, or other .lmll.rly Identified envelop, to asaur* proper handling. 

Envelope, should be Mated when submitted with Information on the fac. of th. Bid Envelope to Identify th» bid. «.g.. Bid Rot.mne. nunW 
and data of elcing and City Agency Involved, 
d) Septate proposals must b. submitted on each raisr.net number, 

•) Propcwale bavin* any erasures or oorrvrtlone thereon may bo rejected unless explained or noted over th. signature of th* faldd.r. 
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PROPOSAL AND BID SURETY FORM 

PROPOSAL: 

In compliance with the foregoing invitation to bid and subject to ail of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we^the undersigned, are held and firmly bound unto the City 

of Fort Wayne, State of Indiana, in the sum of.. .C&.v.z. . . (So a; rpp ? rc is 

... PZZZ'ZZTPZP.ZZ .....Dollars, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 

these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a cpntract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. m 

BID CHECK (ALTERNATE FORM OF SURETY): tta" 

Certified □ to »i£a the bond nceoiapanyiag toe same. 

Cashiers Q Check No... in the sum of .... ... 


..Dollars 
.... Bank 


of 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witnessed by: 


OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See 14—Signatures under General Ccnditons, etc.) 
List all Parties if Partnership 


BIDDER 

AND 

PRINCIPAL■ 


'P.Khr'k’. ■Z.X.JA C-CsJS T/Z^C. r/1 , Ajc 

/ ) Name of Bidder—Print or Type 

ir ... 

Signature of Perc^n Authorised' to Sl£n. 


Title . ■ -A 

. .A pj .... A/o c. f £) 

Stre 

AA? i, 

Date.. L±l± 


i.U.te. . . 

Street Name and Number 


City,'State and Zip Coda 


Witnessed by: 




I Hama ol Company — Print or Typo 


SURETY 


Incorporated A , , 

In the State of i.yZZ.Z.Z ..Aj? ^ 


/ Tc t,u 'S"ciu Ap <y 

Address. .Jdfl. B.. L'fZ.R. jl ^ (Jc.P 


By. 






fj — - Sign on thie Kin a/-" 

/rr 7e,~(yC<r’ 7/U /'/>C7~ 

».»•.. .4 JJtZSL . 




































3 


Form DP 8 


Page 


of 3 


Reference No. 561). 


NOM-COLLTJ5ION AFFIDAVIT 


STATE OF INDIANA, 

_COUNTY 


SS: 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 





For_ 

Firm op Corporation 

Subscribed and sworn to before me this __ day of__, 19- Zf/ 

My Commission Expires f 's 
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REQUEST FOR PUBLICATION 


Page 


.of 


Mews 

Sentinel 

X 

Journal 

X 

Gazette 

Other 



Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


DATE January l£, 1974 


* Department 
Address 


Board of Park Commissioners 
3th Fir., City-County Bldg. 

One Main St., Ft. Wayne, Ind. 46302 


Department of Purchases 
C it^ot^ort/ Wayne 

Of ^ " ' ifj 


BIDS WANTED - REFERENCE NO. £64 


Sealed Proposals will be received by the City of Fort Wayne at the 

Office of Department of Purchases, Number One Main Street,, Room 

470, Fort Wayne, Indiana, until Wednesday, February 6, 1974 at 10:00 A.M. 

__for the following items: 


1. Two asphalt multipurpose courts and adjacent 
asphalt walks 

2. Two concrete Tennis Courts 

3. Four Laykold surface Tennis Courts 

4. Backstop for six hard surface Tennis Courts 

5>. Lighting for six hard surface Tennis Courts 

6. One double Spiral Slide No. l^QQ-Material only 

7. One Park Building-Material only 


Bid Forms, specifications, etc., may 
the office and address given above. 

A Bid Bond or Certified Check in the 


be obtained upon application at 

amount of $ 5 /j of Bid _ 

_must be submitted with the bid. 


Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director of Purchases 

INSERT 1st RUN REPEAT 2nd RUN Type of Advertising Required 


January 13, 1974 


January ?£, 1974 


LEGAL NOTICE^ 
























The Travelers Indemnity Company 

Hartford, Connecticut 

POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS:' 

That THE TRAVELERS INDEMNITY COMPANY, a corporation of the State of Connecticut, 
does hereby make, constitute and appoint 

Walter H. Ltipke, Jr., Duane E. Lupke, Donald L. Coffey, Gerald Clancy, Walter E 
Boose, Edward B. Rice, Bernice Chaffin, Paula W. Schneider, Velda B. Thompson, 
Lowell K. Zelt, all of Fort Wayne, Indiana, EACH --—- 

>ts true and lawful Attorney(s)-in-Fact, with full power and authority, for and on behalf of the Company 
as surety, to execute and deliver and affix the seal of the Company thereto, if a seal is required, bonds, 
undertakings, recognizances, consents of surety or other written obligations in the nature thereof, as follows 

-- Any and all bonds, undertakings, recognizances, consents of surety 

or other written obligations in the nature thereof —_ 

and to bind THE 1RAVELERS INDEMNITY COMPANY thereby, and all of the acts of said Attorney(s)- 
in-Fact, pursuant to these presents, are hereby ratified and confirmed. 

This appointment is made under and by authority of the following by-laws of the Company which by-laws 
are now in full force and effect: <■ >; 

Article IV, Section 13. The Chairman of the Board, the President, the Chairman of the Finance Committee, 
any Executive Vice President, any Senior Vice President, any Vice President, any Second Vice President, any 
Secretary or any Department Secretary may appoint attorneys-in-fact or agents with power and authority, as 
defined or limited in their respective powers of attorney, for and on behalf of the Company to execute and deliver, 
and affix the seal of the Company thereto, bonds, undertakings, recognizances, consents of surety or other written 
obligations in the nature thereof and any of said officers may remove any such attorney-in-fact or agent and 
revoke the power and authority given to him. 

Article IV, Section IS. Any bond, undertaking, recognizance, consent of surety or written obligation in the 
nature thereof shall be valid and binding upon the Company when signed by the Chairman of the Board, the 
l resident, the Chairman of the Finance Committee, any Executive Vice President, any Senior Vice President, 
any Vice President or any Second Vice President and duly attested and sealed, if a seal is required, by any Sec¬ 
retary or any Department Secretary or any Assistant Secretary or when signed by the Chairman of the Board, 
the President, the Chairman of the Finance Committee, any Executive Vice President, any Senior Vice President, 
any Vice President: or any Second Vice President and countersigned and sealed, if a sea! is required, by a duly 
authorized attorney-in-fact or agent; and any such bond, undertaking, recognizance, consent of surety or written 
obligation in the nature thereof shall be valid and binding upon the Company when duly executed and sealed, if a 
seal is required, by one or more attorneys-in-fact or agents pursuant to and within the limits of the authority 
granted by his or their power or powers of attorney. 

This power of attorney is signed and sealed by facsimile under and by the authority of the following Resolu¬ 
tion adopted by the Directors of THE TRAVELERS INDEMNITY COMPANY at a meeting duly called 
and held on the 30th day of November, 1959: 

Voted: That the signature of any officer authorized by the By-Laws and the Company seal may be affixed by 
facsimile to any power of attorney or special power of attorney or certification of either given for the execution of 
any bond, undertaking, recognizance or other written obligation in the nature thereof; such signature and seal 
, when so used being hereby adopted by the Company as the original signature of such officer and the original seal 
of the Company, to be valid and binding upon the Company with the same force and effect as though manually 
affixed. 

- This power of attorney revokes that dated April 12, 1973 on behalf 

of Walter II. Lupke, Jr., Duane E. Lupke, Donald L. Coffey, Gerald 
Clancy, Bernice Chaffin, Walter E. Boose, Edward B. Rice, Paula W. 
Schneider, Lowell K. Zelt —--— 

IN WITNESS WHEREOF, THE TRAVELERS INDEMNITY COMPANY has caused these 
presents to be signed by its proper officer and its corporate seal to be hereunto affixed this 2nd 
day of July 19 '73- 



Secretary, Surety 
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DEPARTMENT OF PURCHASES 

f * Number One Main St., Ft. Wayne, Ind. 46802 

INVITATION 

,js to ***• •**«•»» 00 **>• w™ hereof, are rcqueeted on the following U*t of 

metnrtola. gappUw, equipment or wrWoee, for the department u mentioned, with delivery to destination 

jnmcVtea btioZ"'- C!U ° teti ° n !l thlU1 lnclud » pl > chargee for delivery, packing, ^ .jaSSTwar rwh~M 
•Kell all repike and . m <S . aj>- ( ■‘■SlephOAS U23—7037 ) 

eorreepondefae., eto. to At*. f_ DEPARTMENT OF PURCHASES 

A<M „, Room Number One Main St., Ft. Wayne, Ind. 46802 

REQUIRED FOR DELIVERY TOf "".* -----"--- 

Department 
or Division_ 


Board of Park Commissioners 
6th Fir., Ciny-Gounty~dTdg. 

One Main St., Ft. Wayne, Ind. U6802 
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56U 


Ref. No. 

Date Januai y ]£Jk 

Date wanted __ 

As Soon As Possible 

Fund 7 2 

Appropriation No. 


Address___ 

RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 

Time?! Bids_ Wednesday, February 6, 197h at 10:00 A.M. 




Quntity 

Unit 

Material*. SuppUe*. Equipment «r Service* 

Unit 

Total 



Open Space Land Program - Part I . 





H.U 

.D. Project No. 0SC-1008, Resolution No. R-Ul-73 





Lump Sum Bid for: - 





1. 

Two asphalt multipurpose courts (90'x90') and 
adjacent asphalt walks. 


t • ' 



2. 

Two concrete Tennis Courts (10^x120'). ■ 





3. 

Four Laykold surface Tennis Courts (210'xl20'). 


• 



h. 

Backstop for six hard surface Tennis Courts. 

M 

& 

N 

_Sa 

-rfj 

/Oj^fx 'OO 




Lighting for six hard surface Tennis Courts. 



6. 

One Double Spiral Slide No. 1^00 - Material only. A. 



| 


7. 

NO 

One Park Building - Material only. 

YES £ 'at -p ra j """ 


£7. ; 


a 


nu 

Performance Bond 0 


Teiyns. 


□ 


# # t inaction Item No. 16 on revtrso *id« hereof, 

-% cash discount if paid withi n . — ... — day a from delivery and acceptance of goods or completion of services; 


In compliant* with the above invitation for 
tirn# from d*t* of 
F fie® Kt oppofit# 


PROPOSAL OR BID 


T*.tL ***? inrit*tion fcr Wdf and »ubj#ct to all condition* thereof, tha undortis-nad offer* and ajrrfiHss, If thl* bid ba rocantad within & 

g furnlah any or alldf th. item* or render euch ..rvke. upon which price. Si oM “ao^'o.“w1th t^ e^m«U«. Ad ^ S 

|)ehvery of any or all of the items or completion of services indicated shall be made within_days from receipt of ordor’^Si 

IMPORTANT 8^5" A* d ®!lv»ry tnajr b. a deciding factor in th* award of an order, it U Important that bidden 
. . ■ funua h th y information requvited above. 

I i | Sign Beret 

- ^ .Name of Oompen/ 

Tttio 


»•**•***••■•***••*•** 


><** ********** Ooe«i 


IL 


Par 

Addr«ui 


>/V v /* J. 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOE BIDDERS 



1. Sp*cUl Conditions: Special conditions included in the Bid Document shall take precedence orer any provisions stipulated hereunder. 

t« Applicable Laws: The Revised statutes of the State of Indiana, and all City ordinances insofar as they apply to the laws of competitive bidding:, 
contracts, and purchases, are made a part hereof. 

8. Workmen’s Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agTees to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing that he is In compliance with such law, whenever such certificates are required in the B'd 
Document. 

4b. Infringements and Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City bsrmless against 
any demand for payment for the use of any patented material, process, article, or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every natui^ and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from any of the acts of the contractor, his servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will hn 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
*et forth in the Bid Document. 

8, Pricing: Prices should be stated in units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of the bid 
the unit prices quoted will govern. 

4. Delivery: Quotations should Include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to Include all delivery and packing 
charges. 


f* Specifications: Unlesa otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications cut- 
lined in the Bid Document. 

References to a particular trade name, manufacturer’s catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirements of the City. They should not be Construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be required to furnish the particular item referred to in the specifications or description unless 
a departure or substitution is clearly noted and described in the proposal. 


' ,u ' 8. Samples: Samples, when requested, must be furnished free of expense to the City and if not destroyed, will upon request be returned at the 
jq bidder’s expeVise. 

O O ‘i §. Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 

q o from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance. 


k 


i 


3 3 


© C 



10. Tu«: Th. City I. generally exempt from Federal Excise and Indiana State Salee Tax. Quotation, must be separated to show the amount to 
b« added for taxea of any kind if applicable. Pricee should not Include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary, Taxes wherever Indicated and which ar« applicable to this purchase, will not be subject 
to any trade or cash discounts. 

11. Bid Informalities and Rejection t The City reserve, the right to waive Informalities not Inconsistent with law or to reject any or all bids, 

12. Award) Unless otherwise specified In the Bid Document the City reserves the right to accept any item In the bid. Unless otherwise slated In 

the Bid Document bidders may submit proposals on any item or group of Items, provided however that the unit prices are shown .a requested. 

II, Payments! Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated In the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City, ‘ 

14. Bidder'. Signature! Each proposal form must be signed by the bidder with his usual signature. All signatures should be in full. 

Bids by partnership should include the names of the partners composing the partnership and must be signed by one or more of the partners In 

the following manner! "John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner". 

Bids by corporations nut be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 
or person authorised to bind it in the matter. 

If, The successful bidder, or contractor, agrees that he will comply with Indiana Acta 1961, chapter 208, section 10, being Burns Indiana Statute 
40-2816-1064 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenors, terms, condi¬ 
tions, or privileges of tmployment because of race, color religion, national origin or ancestry. 

If. Unless otherwise specifically Indicated under th. Individual listing in th. legal advertisement or Invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashier, Check, In th. amount specified, drawn on a «olv«nt bank payable to th. 
City of Fort Wayne or to th. contracting diviaion thereof. 

b) The successful bidder will b» required to furnish a bond or Certified Check on a solvent bank, payable to th. City of Fort Wayn. or 

to the contracting division th.reof, in th. amount .pwiflwl in the notice of bida wanted or the invitation to bid, a* a guarantee for the 

faithful performance thereof. 

IT, B.kmlnlen and Receipt ef Bld.i 

a) Proporali, to rec.lv. consideration, must b« recslved prior to the ipeclfisd time of closing as designated in the invitation. 

b) Bidder, must use the Bid Document proposal form furnished by th. City as non. other will b. ace«pUd. Proposal forms must b* returned 

Intact. Removal of any part thereof may Invalidate the bid. 

•) Bidders are requeued to use the Bid Env.lope If furnished by the City, or other similarly Identified snvslops to assure proper handling. 

Env.lopM should b« M.l.d when .ubmitted with information on th. fac. of th. Bid Envelop, to ld.ntlfy th. bid, «.g.. Bid R«(*renc* number 
and date of elo*ing and City Agency involved, 
d) Ceparate proposals must b. submitted on rach rsfarsnea number. 

•) Proposal* having nny oraaura* or eorreetion, thereon may be rejected units, explained or noted over the signature of th, bidder. 
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Reference No. 56U 


NOH-COLLUSION AFFIDAVIT 


STATE OF INDIANA, 


) ) fa fu 


of ind: 


SS: 


COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission of thing of value on account of such sale or contract. 




Bidder or Agent 


For 



Subscribed and sworn to before me this —lA _day of _ 




My Commission Expires 

















jt^age. 


h 


,oi 


PROPOSAL AND BID SURETY FORM 

PROPOSAL; 

In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned offers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 


The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 


BID SURETY (REQUIRED BY LAW): 

BOND FORM: (USE THIS BOND FORM—NO ALTERNATE FORM OF BOND WILL BE CONSIDERED). 

KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 
of Fort Wayne, State of Indiana, in the sum of....S'.iV.YS..,te,WP.. l ^.?. > .&^;.-.feferl;.l;.feS(ii<.?.9— ... 

...U5.3k,M.... d„h.„, 

to be paid on demand to said City of Fort Wayne, its successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract awarded 
to the undersigned bidder and the said bidder shall within ten (10) days after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shall secure the performance of the same by bond or otherwise 
as may be required to the satisfaction of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. TO 

If S Corporate surety is furnished, it is necessary 
BID CHECK (ALTERNATE FORM OF SURETY): that a certificate authorizing the “attorney-in-fac? 

Certified □ to the boud aceosapamyiag the asune. 

Cashiers Q Check No. in the sum of ..... 




..Dollars 
.... Bank 


of .............. . , 

is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety-—Attach here. 


SIGNATURES (BID SURETY AND PROPOSAL): 
Witrtessedjby: 

'A & -£/'< 

OTHER PARTIES INTERESTED IN 
THIS PROPOSAL 

(See 14—Signatures under General Conditons, etc.) 
List all Parties if Partnership 



.ARROW. FENCE CQ. , Inc . 

Name of Bidder—Print or Type 


BIDDER 

AND 

PRINCIPAL' 


By 


Title. 


.. . Jxfl,.. . 

Signature of Pereon Authorised to Sign 

Pre sident 


318 Edgewood Ave. 

8treet Name end Number 

F o r t .W ag n e , I nd is ria ij.6 8 0 5> 

City, State and Zip fed# 

Date.,-.Fe . 



































GENERAL POWER OF ATTORNEY 


American States Insurance Company 

INDIANAPOLIS, INDIANA 

oppointed, ond does by these presents moke, constitute ond appoint___ 


-AL J. HOFFMAN AMD JOE J. HOFFMAN- 


(jointly or Severally)' 


Fort Wayne 


.ond State of_ Ind.io.n9 


provioed, however, that the penal sum of any one such instrument executed hereuncer 

sha ll not exceed. OWE HITODRISD THOUSAND AND II O/lOQ ($100,000.00) DOLLARS 

wIh # .S- 0 c rm0 ? ° f th ® B ° ar *' . he Pre p sident or an V Vice-President shall have power, by ond with the concurrence 
" 'j? » he , Secretary or any Assistant Secretory of the Corporation, to appoint Resident Vice-Presidents Resident 
Assistant Secretaries ond Attorneys-in-Fact os the business of the Corporation may require or to authorize onv one of 

IN WITNESS WHEREOF, American States Insuronce Compony has coused these presents to be signed by Its Vice-President, ottested 
by its Assistont Secretory ond Its corporate seal to be hereto affixed this_ 3rd ^ „ y „f March. _ 

A. D. 19 _Z1_. 


AMERICAN STATES INSURANCE COMPANY 


(SEAL) 

ATTEST: 


By. 


William M. Evans 


Agnes P, Brown 

Assistant Secretary 


Second Vice-President 


STATE OF INDIANA 1 ee 
COUNTY OF MARION) SS: 


On this 3rd 


.day of. 


March 


., A. D., 19.Z2 —, before me personally came 


William M. Evans 


l .j , , , ; ; ; ;—;-——-—- - — __ to me known, who, 

bem 0 by me duly sworn, acknowledged the execution of the above Instrument ond did depose and soy; that he is Vice-President of 

! T.lrr Ce Com , p ° ny j * hat ke kn , ov ? s the seal of said Corporation; that the seal affixed to the sold instrument is such 
corporate seal, that it was so affixed by order of the Board of Directors of soid Corporation; and that he signed his nome thereto by 

like order. And soid__ William M. Evans_further said that he is acquainted with Agnes P. Brown 

ond knows him to be the Assistant Secretary of said Corporation; ond that he executed the above instrument. 


April 20. 1Q7U 


My Commission Expires 


Florence Bauer 


Notary Public 


STATE OF INDIANA 1 cc 
COUNTY OF MARION/ SS: 

I,- Sean -, the Assistant Secretory of AMERICAN STATES INSURANCE COMPANY, 

^NSURANCrCOMPANv! which forehand'TffecT^ ° f ° ^ ° f A "° mey - 6XeCUted by 5oid AMERICAN STATES 

In witness whereof, I hove hereunto set my hond ond affixed the seal of soid Corporation, this 5th _ 

day Of_ ^ e ^TUa ry __ A. D„ 19 _Zk. 


((fit; ad 
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Form DP-6 
Short Form 

REQUEST FOR PUBLICATION 





News 

Sentinel 

X 

Journal 

Gazette 

X 

Other 


D4TE January lg, 1974 


Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


* Department 
Address 


Board of Park Commissioners 
"8th Fir., City-County BTdg. 

One Main St., Ft. Wayne, Ind. 46802 


Department of Purchases 
Cit^xoX-^oryWayne .. 


W- 





V 


BIDS WANTED - REFERENCE NO. 564 


Sealed Proposals will be received by the City of Fort Wayne at the 

Office of Department of Purchases, Number One Main Street. Room 

470, Fort Wayne, Indiana, until Wednesday, February 6, 1974 at 10:00 A,M, 

__ for the following items: 


1. Two asphalt multipurpose courts and adjacent 
asphalt walks 

2. Two concrete Tennis Courts 

3. Four Laykold surface Tennis Courts 

4. Backstop for six hard surface Tennis Courts 

5. Lighting for six hard surface Tennis Courts 

6. One double Spiral Slide No. 1500-Material only 

7. One Park Building-Material only 


Bid Forms, specifications, etc., may be obtained upon application at 


the office and address given above. 

A Bid Bond or Certified Check in the amount 


of 


5% of Bid 


must be submitted with the bid. 


Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director of Purchases 


INSERT 1st RUN 


REPEAT 2nd RUN 


Type of Advertising Required 



January 18, 1974 


January 25, 1974 


LEGAL NOTICE^. 

























WRi i ic.i\ 61MiL.nc.1ti ui wcir'ANi 


It is the policy of „ l ; Ct~ jLc . that 

(Name of Company) 

equal employment opportunity be afforded to all qualified persons without regard 
to race, religion, color, sex or national origin. 


In support of this policy ^^ r-A’ ,6^ (O-' , . will not dis- 

(fiame of Company) / 

criminate against any employee or applicant for employment because of race, re¬ 
ligion, color, sex or national origin. 

The_ Ch'VLj-ti- __ will take af- 

•(Name of Company) 

firmative action to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, color, sex, 
or national origin. Such action will include but not be limited to: 

RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT HIRING, 
PLACEMENT, UPGRADING, TRANSFER OR DEMOTION SELECTION FOR TRAINING 
INCLUDING APPRENTICESHIP RATES OF PAY OR OTHER FORMS OF COMPENSATION 
LAYOFFS OR TERMINATION 


(-O e 

(Name of Company} 






'U/i. 


•rv. y. < ^ ^ 

(Signature of Company Official) 




CD-5A 








Vendor - '1 


DA 11 ,72 


■t> ~ 




CITY OF FORT WAYNE 
BOARD OF PUBLIC WORKS 
AFFIRMATIVE ACTION PROGRAM 


NAME OF COMPANY_ 
ADDRESS 


w Cj-'< 


■ G 

+}£*<:. i. 


^^ ^ .oVVi/^ CZ-z'-<’ . r//T < kJ //-</,, 


o “ " : ■ ■/ 

INTRODUCTION: All firms who employ five or more persons must submit 
on a yearly basis an Affirmative Action Program along with their Contract 
Compliance Review form. To assist you, we. have prepared this questional re 
form which will serve as the report of your Affirmative Action Program. 


L * C7 *'L,.xrf 


I. 


Does your firm have a written equal employment opportunity policy 
(See Sample)? • 


YES 


NO 


If so, attach copy, if not, do you accept the enclosed sample 
as your polipy? 


YES 


NO 


Will your firm make every effort to increase employment of minorities 
at all levels of its work force with particular emphasis to categories 
where few, if any, minority people are employed? 


II. 


III. What specific goals can you achieve, for the employment of minorities 
by 1975? 


A. Officials and Managers 

B. Professionals 

C. Technicians 

D. Sales Workers 

E. Office and Clerical Workers 

F. Skilled Craftsmen 


% 


% 

% 

% 


% 


G. Other 


-iCyt-o 


A ; C' % 


% 


% 


% 


CD*5A- 


















IV. In what departments or divisions of your firm are there few or no 
■ minority persons employed? 




-u up -> .-I ■iL.t-d 




V. Does your company anticipate an increase in employment .this year?' 

YE S . NO_' 

Approximately how many Z . 

VI. In which of the following categories has your firm developed goals and 

timetables to increase the number of its minority employees during 
this year?. - , ' . 

■ A. Officials and Managers ' 

B. .Professionals ‘ • 

C. Technicians ______ . . 

D. . Sales Workers__ 

E. Office and Clerical Workers _____ ' 

F. Skilled Craftsmen . 

G. Others c ■'i •) 


VII. What is your firm's number of employees? 3 7 Qr>.Z.- s 


CD-5C 























VIII. 


N - Negroes 
0 - Oriental 

T _ TnHi 


JOB TITLES ' • , ( 

NUMBER 
EMPLOYED , 

*N 

0 

I 

s 

i 'pu^- , 

■ /■ .■: • 






/ ■■■ 






/ 





i 

:z> 

•' 

* 


• 


• - 


. ■“ 




CD-5D 

















IX. 


Identify by title and name the highest official within.the facility 
who has overall responsibility for the 1 implementation of the equal 
employment opportunity policy. 

^i ■ dS. -■ 




DATE: 


6"-7 y 


f■C.kL-tc.Z-^-x ,)(?, f(^ Ct-'V'-'-K Z-n 


H$a nage r {o rj" * "Pres i den t 1 







CD-5E 






FORM D P2B 3-68 


€1TI UF i?uiiT WAYNE 

DEPARTMENT OF PURCHASES 

Number One Main St., Ft. Wayne, ind, 46802 

INVITATION 

OootaUoni, snMwst to th* condition. on th* r«v*re* hereof, *r» requited on tin following tlat of 
.material*, wbpBm, *,a}j*n.nt or aerrioe., for th» d»p*rtaa*nt u mentioned, with delivery to donation 
•£g u ? y .* QvotaUona shall tachjd* all chars** for delivery, packing. «tc7~Addr«* your rmly u 

(Telephone U23-7037) 

_ department of purchases 

Number One Main St,, Ft. Wayne, Ind. 46802 


si! r*p! 1 -m and * m v% , r% j> 

t»rrcapond«!ae*, stg. to Att. • i. • -UQUIS TETOII 

Room 

AtMrtsw __..... . 

REQUIRED FOR DELIVERY TO: 


Department 
or Division- 


Board of Park Commissioners 
”8tn Fir., Ciuy-CJounoy Bldg. ' 

One Main St., Ft. Wayne, Ind. U6802 




Ref. No. 


Pag e, 1 o f, 5 

56U 


Date £ arLUai V U?, 197U 

Date wanted _ 

As ooon as rossro-Le 


Fund 72 

Appropriation No. 


Address____ 

RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 

Timg^of Bids _Wednesday, February 6, 197U at 10:00 A.M. 


TAX EXEMPT (Unless otherwise indicated) 


usmtity 


Unit 


alt.# 
alt.#2 


M»f»riel», Soppll-M, Sq*lp*i«mt or 3wvitw. 


Open.Space Land Program - Part I 

H. U.D. Project No.' 030-1008, Resolution No. R-Ul-73 
Lump Sum Bid for: 

I. Two asphalt multipurpose courts (90'x90') and 
adjacent asphalt walks. 

2. Two concrete Tennis Courts (lO^'xlPO 1 ). 

3. Four Laykold surface Tennis Courts (210 , xl20 I ). 

U. Backstop for six hard surface Tennis Courts. 

5. Lighting for six hard surface Tennis Courts,- __ 

6. One Double Spiral Slide No. 1^00 - Material only. 

7. One Park Building - Material only. 

Lighting for four tennis courts- Swinney Park - 


Unit 

Prior 


Hanna-Homestead Park site lighting- Sixty foot pole with four 

,c-Aai r J .3 ai.f4 k/j r i nq , —— 


Total 

Aatoni 


$30,500.00 


ssrs^. 


$19,500.00 
$ 4 440,00 


NO 

Id Bond required □ 


YSS 

ED 


% of Bid 


NO 


Performance Bond 0 


YE3 

□ 


erma_ 


3*» Instruction item No, 14 on revere. rid. h.r-eof, 

_% cash discount if paid withi n. days from delivery and acceptance of goods or completion of services; 


PROPOSAL OR BID 

d?i (UV riorinA d * uW * ct all condition, thereof, ih» usd«ridgii«d o2*r» tod am*.. If thli bid fe* aeeeoUd within a pwaeaahW 

w SuSmSI i£h fu£ r ° r r mA l9tylen TOOa whIeil to ancordanc with th* ssecJdceaca. aptETSTS 

^livery of any or all of the iterna^or completion of services indicated shall be made within_daya from receipt of orderYEJ 

f r t -i 


IMPORTANT A* 4*vRP ^ ", ** el4!a * to to* »»«i oi «a «<lw, a a IxaporUnt tint bidders 

-—-- 1 “—" —— furaiaa %m in formation aba**. 


Slarn H*r»i 

S-Gimi4t r E4^G-: 





! w«r- 




i.4..xitw....y.j.£:.e.7.E.Le.S.,, 


L. 


Addreu ...R.>Q,.BdX...2,6£5........... 

£m Lilavrie..„_.MfiM _ 




2-S.-7/4 































































C.V3SVM* Soart 

to w ii i *ort Vtvfr*, is*5 


GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION FOR BIDDERS 


* « 


1. Special Conditions: Special conditions included in the Bid Document shall take precedence over an 7 provisions stipulated hereunder. 

2, Applicable Laws* The Revised statutes of the State of Indiana, and mil City ordinances insofar as they apply to ths laws of competitive bidding, 
contracts, and purchases, are mads a part hereof, 

ft, Wericzaea's Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agrev* to furnish an official, cert id¬ 
eate from the Industrial Board of Indiana, showing that he is in compliance with such law, whenever such certificates are required in the B'd 
Document. . 

4. infringements and'Indemnifications: The bidder, if awarded an order or contract, agrees to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, proee«3, article, or device that may enter into the manufacture, construction, or 
form a part of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suits or actions 
of every nature and description brought against it, for or on account of any injuries or damages received or sustained by a party or parties, by or 
from smy of the acts of the contractor, his servants, or agents. 

To this extent the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will b* 
determined by the City whenever such insurance is deemed necessary. When so required the types and amounts of insurance to be provided is 
set forth in the Bid Document. 

ftw Pricing: Pricea should be stated in units of quantity specified in the Bid Document. In case of discrepancy in computing the amount of the bid 
the unit pricea quoted will govern. 

ft. Deliveryi Quotations should include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder prices 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include all delivery and .packing 
charges. 

t. Specifications: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specifications cut- 
lined in the Bid Document. 

Reference# to a particular trade name, manufacturer’s catalog or model number are made for descriptive purposes to guide the bidder in inter¬ 
preting the requirements of the City. They should not be Construed as excluding proposals on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be required to furnish the particular item referred to in the specifications or description unless 
a departure or substitution la clearly noted and described in the proposal. 

8. Samples: Samples, when requested, must be furnished free of expense to the City and If not destroyed, will upon request be returned at the 
bidder’s expehse. 

t. Cash Discounts: Time in connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if ths latter date is later than the date of delivery and acceptance. 

10. Taxes: The City Is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to show the amount to 
be added for taxes of any kind if applicable. Prices should not Include tax. The City will pay such taxes as are applicable to this purchase. 
Exemption forms will be furnished wherever necessary! Taxes wherever indicated and which are applicable to this purchase, will not be subject 
to any trade or cash discounts. 

11. Bid Infennalities and. Rejection: The, City reserves the right to waive informalities not Inconsistent with law or to reject any or all bid*. 

12. Award: Unless otherwise epecified in ths Bid Document the City reserves the right to accept any item in the bid. Unless otherwise stated in 

the Bid Document bidden may submit proposal* on any item or group of items, provided however that the unit prices are shown aa requested. 

13. Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
The final payment will be made by the City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City, * 

14. B-kWee** Signature: Each proposal form must be signed by the bidder with his usual signature. All signatures should be in fuli. 

Bids by partnership should include the names of the partners composing, the partnership and must be signed by one or more of the partners in 

the following manner: "John Jones and James Smith, d.b.a., Smith-Jonea Company, by John Jones, a partner'*. 

Bids by corporations must be signed with the names of the corporation, followed by the signature and designation of the president, vice-president, 
or person authorised to bind it in the matter. 

If. The successful bidder, or contractor, agrees that he will comply with Indiana Acts 1961, chapter 203, section 10, being 2um3 Indiana Statute 
40-2315-1064 supplement requiring such bidder, contractor, or his subcontractor not to discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

2ft. Unlees otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, all bids shall be subject to 
the following. 

a) A Bid bond, deposit of cash, certified check or Bank Cashiers Check, in the amount specified, drawn on a solvent bank payable to the 
City of Fort Wayne or to the contracting division thereof. 

b) The successful bidder will be required to furnish a bond or Certified Check on a solvent bank, payable to the City of Fort Wayne or 
to the contracting division thereof, in the amount specified in the notice of bids wanted or the invitation to bid, as a guarantee for the 
faithful performance thereof. 

27. Gnbmission and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the specified time of closing as designated in ths invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forms must be returned 
Intact. Removal of any part thereof may invalidate the bid. 

e) Bidders are requested to use the Bid Envelope if furnished by the City, or other similarly Identified envelope to assure proper handling. 

Envelope* should be sealed when submitted with information on the face of the Bid Envelope to Identify the bid, e.g.. Bid Reference number 
and date of closing and City Agency involved, 
d) Separate proposals must be submitted on each reference number, 

#) Proposals having any erasures or corrections thereon may be rejected unless explained or noted over the signature of the bidder. 










Form DP 8 


P a ge 3 of 5 


Reference No» 56U 


NON-COLLUSION AFFIDAVIT 


STATE,OF INDIANA, 


jQ]]ejO 


SS: 


COUNTY 


The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that this bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 

He further says that no person or persons, firms, or corporation has, have or will receive directly or 
indirectly, any rebate, fee, gift, commission or thing of value on account of such sale or contract. 



For 



Firm or Corporation 



u 


Subscribed and sworn to before me this 
















Form DP-6 
Short Form 


4 


5 


Page 


of 


REQUEST FOR PUBLICATION 


DATE January 13, 1974 

Kindly publish the following 
advertisement on the dates as 
shown and issue invoice to * 


* Department 
Address 


Board of Park Commissioners 
8th Hr., City-County Bldg. 

One Main St., Ft. Wayne, Ind. 46802 


Department of Purchases 
C ityx(5it-EorV Wayne 



News 

Sentinel 

X 

Journal 

Gazette 

X 

Other 


BIDS WANTED - REFERENCE NO. 364 


Sealed Proposals will be received by the City of Fort Wayne at the 

Office of Department of Purchases, Number One Main Street, Room 

470, Fort Wayne, Indiana, until Wednesday, February 6, 1974 at 10:00 A.M. 

__for the following items: 


1. Two asphalt multipurpose courts and adjacent 
asphalt walks 

2. Two concrete Tennis Courts 

3. Four Laykold surface Tennis Courts 

4. Backstop for six hard surface Tennis Courts 

3. Lighting for six hard surface Tennis Courts 

6. One double Spiral Slide No. IpOO-Material only 

7. One Park Building-Material only 


Bid Forms, specifications, etc., may be obtained upon application at 
the office and address given above, ^ d 

A Bid Bond or Certified Check in the amount of $ /J _I_ 

must be submitted with the bid. 


INSERT 1st RUN 


Department of Purchases 
City of Fort Wayne 
By A.T. Demetroff 
Director of Purchases 

REPEAT 2nd RUN Type of Advertising Required ~ 


January 18, 1974 


January 23, 1974 


LEGAL NOTICE^ 
























^ HOME OFFICE * MENLO PARK, CALIFORNIA ^ 

PROPOSAL BOND 

KNOW ALL MEN BY THESE PRESENTS, 

That we, Schmidt Electric, Inc. _______ 

^P.0. Box 2625 Station D, Fort Wayne, Indiana 46808 

as Principal, and the ARGONAUT INSURANCE COMPANY, a corporation organized under the laws of the 

State of California, as Surety, are held and firmly bound unto Board of Pa rk Com mis sio ners,_ 

8th Floor City County Bui ldi ng, One Main St. Ft. Wayne 46808 (hereinafter called the obligee) 

in the full and just sum of FIVE PER CENT Of AMOUNT BID- - - - - [j 0 |] ;jrS) Qj, _5%_ ) 

for the payment whereof in lawful money of the United States, we bind ourselves, our heirs, administrators, 
executors, successors and assigns, jointly and severally, firmly by these presents. 

WHEREAS, the said PRINCIPAL has submitted the accompanying bid for Tennis court _ 

lighting in City Park 
Reference # 564 




NOW, THERE ['’ORE, if the said contract be awarded to the Principal and the Principal shall, within 
such time as may be specified, enter into the contract in writing, and give bond, with surely acceptable to 
the Obi igee for the faithful performance of the said contract, then this obligation shall be void; otherwise 
to remain in full force and effect. 


Signed and Sealed this 


6 th 



day of February _jgjfgg 


SCHMIDT ELECTRIC, INC. , 

C<<: (■/ /, /)J £ ' ■ ' fv 




ARGONAUT INSURANCE COMPANY 


By. 


/ Sylvia Fodor attoruey-ih-fac' 


FID-1012 P-2 






























/ 


L, 


txlAtjc/uaid dnbtt/tcmce ((oma/iany 


HOME OFFICE • MENLO PARK, CALIFORNIA 

POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS: That ARGONAUT INSURANCE COMPANY, a corporation organized and 
existing under the laws of the State of California, and having its principal office in Menlo Park, California, does hereby constitute 
and appoint 


THOMAS R. WILEY and SYLVIA FODOR, individually 

Chicago, Illinois 

e, seal, acknowledge and c 

it the following line be filled, only within the area therein designated 


0 f ~ j. j.j.a.nwxo its true and lawful Attorney(s)-in-fact to sign, 

execute, seal, acknowledge and deliver for, and on its behalf, and as its act and deed, at any place within the United States, or, 


any and all bonds, recognizances, undertakings, contracts of indemnity or other writings obligatory in the nature thereof, as 
follows: 

Any such obligations within the United States, in any amount 

And said Company hereby ratifies and confirms all and whatsoever said Attorney(s)-in-fact may lawfully do in the premises by 
virtue of these presents. 

I his appointment is made under and by authority of the following Resolution passed by the Board of Directors of said 
Company at a meeting held at the principal office of said Company, a quorum being present and voting, on the seventh day of 
July, 1959, which resolution is still in effect: 

“RESOLVED, that the President or any Vice President, in conjunction with the Secretary or any Assistant 
Secretary, be and they are hereby authorized and empowered to appoint Attorneys-in-fact of the Company, in its 
name and as its acts, to execute and acknowledge for and on its behalf any and all bonds, recognizances, under¬ 
takings, contracts of indemnity or other writings obligatory in the nature thereof, with power to attach thereto the 
seal of the Company. Any such writings so executed by such Attorneys-in-fact shall be as binding upon the Company 
as if they had been duly executed and acknowledged by the regularly elected Officers of the Company in their 
own proper persons.” 

IN WITNESS WHEREOF, ARGONAUT INSURANCE COMPANY has caused these presents to be sealed with its corpo- 

n Werarv this 11th day of April 1972 


co ,, i iuv u Af ,f'fiiwi. i in. mi. in 

• * 


S'l.vir 01‘_Illi nois 


(‘.MINTY O P 

On lliis- -6-t-b 


Cook 


ilny of_ F ebrua ry 


(ml! 


I9.Z.4_ , before me porsonnilv cppc.ited 


__Sylvia Fo dor • 

__Attorney-in-Fact__ 

Arg o naut Insuranc e Company 


__ to me known In be the 


t!ie-Co:jii'i.illuii iw ecu tin;: the above In :l f i.ni'ui, unit nchnovledp.rd said iir.u mncnt to be tin: free nml voluntary net nnJ deed of s.iid 
coryoialinn, fur the usesnad purposes thuioin mcnl iotu’d hud on oath sl.itcJlh.il the sea) affixed is the seal of fluid corporation C:.J 

tlu.t it i.'a.-i nliived red that.-.he_executed said instrument by order of the Hoard of Directors of said corporation, 

INv'Vil,',) SB Ulll.lil.Or, ) have hereunto set my hand and affixed nty OJ'l'TCilA], S1//C1. the day and year first ribovc written. 


J 


s-k 03 )?/(■? 



, I, the undersigned Secretary of Argonaut Insurance Company, hereby certify that the above and foregoing is a full, true 
and correct copy of the Original Power of Attorney issued by said Company, and do hereby further certify that the said Power 
of Attorney is still in force and effect. 

And I do hereby further certify that the Certification of this Power of Attorney is signed and sealed by facsimile under and 
by rb/s authnritv of the fnUnwi Jlil USMflltitititi a J/jisied laa/ iii*> Dimeioee A -.... j ...... ' 









































ORM DPJIB 5-68 


€11' I m< tfUlii' WAY^ifi 

DEPARTMENT OF PURCHASES 

Number One Main St., Ft. Wayne, Ind. 46802 

INVITATION 

Quotation*, aubjuct to th* condition* on th* nwera* hereo I, art r*qu**t*d on th* fcllowinar Hat ci 
matartili, iruppll**, oqolpcowot or iwvio**, for th* dapartantnt u mentioned* with dalivgrr to destination 
rta vho~»m bslow. Quotation* ahull include all charge* for delivery, packing, etc . Addrw* your reply a* 

Indicated below.* . . v 

. (Telephone U23-7037) 

!^,"A *»» ^ -A..T . Demetroff _ DEPARTMENT OF PURCHASES 


Room ~9Wq { ', Number One Main St., Ft. Wayne, Ind 


*l?r 


A dd r* 


46802 


REQUIRED FOR DELIVERY TO: 


Department 
or Division- 


Board of Park Commissioners 
bun 7Tr77 Ciuy-County Cldg. 

One Main St., Ft. Wayne,~"Ind. U6802 


Page. 


of_ 


d 

2 


Ref. No. 


d r\ 

5 04 


Date January 15, 197U 


Date wanted 


As Soon As possible 


Fund 

Appropriation No.. 


72 


Address_ 

RETURN ORIGINAL TO THE CITY —RETAIN DUPLICATE COPY FOR YOUR FILE 

Closing Wednesday, February 6, 197U at 10:00 A.M. 

T ime of Bids___ ... ’ _ 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. TEE CITY'3 INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS NO. M608. PRICES SHOULD NOT INCLUDE THESE TAXES. S« ‘Tnatroetion. to Bidd«r»” No. 10 on mtnt hereof for det»IU. 


TAX EXEMPT (Unless otherwise indicated) 


naattty 


Unit 


Material*, Supplies, Eq«lpn«nt or SoriitM 


Open Space Land Program - Part I 

H. U.D. Project No. 03C-1008, Resolution No. R-Ul-73 
Lump Sum Bid for: 

I. Two asphalt multipurpose courts (90'x90') and 
adjacent asphalt walks. 

2. Two concrete Tennis Courts (I03 , xl20 1 )* 

3. Four Laykold surface Tennis Courts (210 , xl20 l ). 
k. Backstop for six hard surface Tennis Courts. 

3. Lighting for six hard surface Tennis Courts. 

6„ One Double Spiral Clide No. 1300 - Material only, 
7o One Park Building - Material only. G.T. #2500 
ALTERNATES-See Letter Attached 
Quoting per spe.ciflg ag.ions attached. 


Unit 

Price 


::4,175.C 

>995.00 


Total 

Ajmmt 


0 $4, 175. or 

$5,995.00 


NO 

id Bond required □ 


YES 

m 


3$ of Bid 


NO 


Performance Bond £1 


YES 

□ 


Instruction item No. 11 on nrrer** Bid* hereof. 

'mma. .NET._% cash discount if paid within_30_days from delivery and acceptance of goods or completion of services. 

PROPOSAL OR BID 

In compliant# with th* aborn invitation tor bid* and subject to all condition* thereof, tb» und*reljra*d often and 12 tMa bid b* »£e*pt*d within a reaaoaabl* 

s* from tUt* of clctinsr, to furnlah any or alb of th* or render such atrvic** upon which prire* are quoted, in acoordanc* with th* speci deacon* a^piyinjf and at tb# 

J .c4 i-t oppcnlt* each iUtn. SPOflCr 

•elivery of any or all of the items or completion of services indicated shall be made withizALdaya irom receipt of order 

IMPORTANT K35r“ -V» delle.rr tony b. a decldinjr factor In th. «i*»rd of an ©rtWr, It U Imjwrtont thnt bWAwt 

^ W ^ ii -^ r furaimh tin information r*jwtod ohtrm. 


r 


*L 


n 


j 


?«r 


Slam H*r»t 

. . HEMER^EMINGS lu .,INC... 

77/ y / j// wLn. if cTmp*nr Executive ' 


Vice 


7/ '" J " 

811 Andetson Road 


Ad4m. 

Litchfield. Michigan 

MU MiuiUf SisiisjLiiiiiiAi* f * mutt am* ■ . 2 1 • 
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GENERAL CONDITIONS, INSTRUCTIONS TO BIDDERS AND INFORMATION 


jL* *J£i 


BIDDERS 


1. Special Conditions: Special conditions Included in the 1 Bid Document shall take precedents over any provisions stipulated hereunder. 

*• Applicable Laws! Th® Revised statutes of the State of Indiana, and all City ordinances Insofar as they apply to the laws of competitive bidding 
contracts, and purchases, are made 6 part hereof. 

8. Worfciaeate Compensation: Insofar as Workmen’s Compensation Act is concerned, the bidder or contractor agree* to furnish an official, certifi¬ 
cate from the Industrial Board of Indiana, showing that he is In compliance with such law, whenever ouch certificates are required in the B'd 
Document 

£. MriWEteBte end-lndsraniacatlon*! The bidder, if awarded on order or contract, sgree* to protect, defend, and save the City harmless against 
any demand for payment for the use of any patented material, process, article, or device thnt may enter Into the manufacture, construction or 
" taTm ® 1of the work covered by either order or contract and he further agrees to indemnify and save the City harmless from suite or notions 
of avery nature and description brought against it, for or on account of’any injuries or damages received ot sustained by a party or parties by or 
itam any ol t$j« acta of the contractor, his servants, or agents* 

To this orient the bidder or contractor agrees to furnish adequate Public Liability and Property Damage Insurance, the amount of which will m 
determined by th® C!ty whenever such insurance is deemed necessary. When so required the types snd amounts of insurance to be provided Is 
set forth in ih« Bid JDocimQ«nt* “ " • * “ 

5. Prktog-. Price, should bo stated in units of Quantity specified in the Bid Document. In ease of discrepancy in computing the amount of the bid 
the unit prie»» qrs©t®d will govern. 

0. Mlvery: Quotations should include all charges for delivery, packing, crating, containers, etc. Unless otherwise stated by the bidder priew 
quoted will be considered as being based on delivery to the destination designated in the Bid Document and to include all delivery and packing 
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Specification.: Unless otherwise stated by the bidder the proposal will be considered as being in strict accordance with the specification, cut- 
lined in the Bid Boctnneot, 

Reference to a particular trade name, manufacturer's catalog- or model number are made for descriptive purposes to guide the bidder in inter- 
prating the requirements of th® City. They should not be Construed as excluding propoeala on other types of materials, equipment and supplies. 
However the bidder, if awarded a contract, will be .required to furnish the particular item referred to in the specifications or description juiSses 
“ departure or ejubrtitutiom is clearly noted and described in the proposal. 

Samples; Samples, when requested, must be furnished free of expense to the City and If not destroyed, will upon request be returned at the 
bidder's esepehse. 

Ca* Blsceantss Tim® In connection with cash discount offered, will be computed from date of delivery and acceptance at final destination or 
from date properly executed claim voucher is received, if the latter date is later than the date of delivery and acceptance! 

Taxes! The City Is generally exempt from Federal Excise and Indiana State Sales Tax. Quotations must be separated to abow the amount to 
be added for taxes of any kind if applicable. Prices should not Include tax. The City will pay such taxes as are applicable to this purchase 
Exemption forms will be furnished wherever necessary! Taxes wherever indicated and which are applicable to this purchase, will not be aub'ect 
to any trade or cash discounts. 

Bid Informalities snd Rejection: The, City reserves the right to waive informalities not inconsistent with law or to reject any or all bids. 

Awards Unless otherwise epecified in the Bid Document the City reserves the right to accept any item in the bid. Unlaw otherwise state.! in 
the Bid Document bidders may submit proposals on any item or group of items, provided however that the unit prices are shown as requested. 

Payments: Partial payments may be made upon presentation of properly executed claim voucher unless otherwise stated in the Bid Document. 
Tba final payment will b® made by th® City when the materials, supplies or equipment has been fully delivered and accepted or the work com¬ 
pleted to the full satisfaction of the City. “ 

BhMswte Signature: Each proposal form must be signed by the bidder with his usual signature. Ail signatures should be in full. 

Bids by partnership should include the names of the partners composing, the partnership and must be signed by one or more of the partners in 
th® following manner: "John Jones and James Smith, d.b.a., Smith-Jones Company, by John Jones, a partner”. 

Bids by sorporaiionD must be signed with the names of the corporation, followed by tha signature and designation of the president. vie“-presid,n* 
or person authorised to bind it in th® matter. ’ "" 

Th® xuocffiaiful bidder, or contractor, agrees that he will comply with Indiana Acts 1951, chapter 203, oection 10, being Burns Indiana Statute 
40-2313-1554 supplement requiring Buch bidder, contractor, or his subcontractor not to. discriminate with respect to hiring, tenure, terms, condi¬ 
tions, or privileges of employment because of race, color religion, national origin or ancestry. 

Unless otherwise specifically indicated under the individual listing in the legal advertisement or invitation to bid, ail bids shall be subject to 
the following. 

e) A Bid bond, deposit of each, certified check or Bank Cashiers Cheek, in the amount specified, drawn on a solvent bank payable to th* 
City of Fort Wayne or to the contracting division thereof. 

b) Th® Bueeasaful bidder will be required to furnish a bond or Certified Check on n solvent bank, payable to the City of Fort Wayne or 
to th® contracting division thereof, in the amount specified in the notice of bids wanted or the invitation to bid. as a guarantee for the 
faithful perform®!!©® thereof. 

Snhraisatsa and Receipt of Bids: 

a) Proposals, to receive consideration, must be received prior to the speclflsd time of closing as designated in tha invitation. 

b) Bidders must use the Bid Document proposal form furnished by the City as none other will be accepted. Proposal forma must be returned 
intact. Removal of any part thereof may invalidate the bid. 

e> Bidder* are requested to use th* Bid Envalope If furnished by the City, or other similarly Identified envelope to assure proper handling. 

Envelopes should be sealed when submitted with Information on the face of the Bid Envelope to identify the bid, e.g.. Bid Reference number 
and date of closing and City Agency Involved. 

4) Separate proposal* must be submitted on each reference number. 

e) Profpeeal* having any awururae or somctlens thereon roar be rejected unless explained or noted over the signature of the bidder. 









Form D'P 8 


Page 3 


of 5 


Reference No. 56U 


BOH-COLLU5ION AFFIDAVIT 

MICHIGAN 

STATE ) 

>ss ■ 

__HILLS_DALE_ COUNTY ( 

The undersigned bidder or agent, being duly sworn on oath, says that he has not, nor has any other 
member, representative, or agent of the firm, company, corporation or partnership represented by him, 
entered into any combination, collusion or agreement with any person relative to the price to be bid by 
anyone at such letting, nor to prevent any person from bidding nor to induce anyone to refrain from bid¬ 
ding, and that thi 3 bid is made without reference to any other bid and without any agreement, under¬ 
standing or combination with any other person in reference to such bidding. 


He further says that no person or persons, firms, or corporation has, have or will receive directly or 



















PROPOSAL AND BID SURETY FORM 

PROPOSAL: 

In compliance with the foregoing invitation to bid and subject to all of the conditions thereof the undersigned oifers 
and agrees, if this bid is accepted within a reasonable time from date of opening of bids, to enter into a contract in ac¬ 
cordance with the prices stated herein. 

The Legal Advertisement, General Conditions, Instructions to Bidders, Information for Bidders, Special Conditions, 
Specifications, and Plans applying form a part of this proposal. 

This proposal is supported by the following bid surety as required by law and signatures affixed thereto constitute 
both a proposal and bid surety executed by the bidder. 

BID SURETY (REQUIRED BY LAW): 

BOND FORK: (USE THIS BOND FORK—NO ALTERNATE FORK OF BOND WILL BE CONSIDERED). 

KNOW ALL KEN BY THESE PRESENTS, THAT we, the undersigned, are held and firmly bound unto the City 

of Fort Wayne, State of Indiana, in the sum of.n.Y®...!M$r.®S!.. . 

.Dollars, 

to be paid on demand to said City of Fort Wayne, its 'successors and assigns for which payment well and truly to be 
made, we hereby bind ourselves, our heirs, successors, executors, and administrators, jointly and severally firmly by 
these presents. 

The condition of this obligation is such that if the bid or proposal attached hereto and made a part hereof and submitted 
to the within named division of the City of Fort Wayne or its duly constituted agent, is accepted and a contract nwnrded 
to the undersigned bidder and the said bidder shall within ten (10) dnys after notice of said award enter into a contract 
with the said City of Fort Wayne, State of Indiana, and shnll secure the performance of the same by bond or otherwise 
as may be required to the satisfaition of the City of Fort Wayne, Indiana then this obligation shall be null and void; 
otherwise to be in full force and effect. .. , 

u U corporate surety is furnished, it is necessary 1 
RID CHECK (ALTERNATE FORK OF SURETY): ‘hat a certificate authorizing the "attorney-in-fact” 

Certified □ *° • l ** a the boud aceosapauyia* Uie musc, 

Cashiers Q Cheek No... in the sum of ... 

.......Dollars 

on ...:.. Bank 


is herewith submitted and deposited in lieu of bond under 'the tame terms and conditions as set forth in the above bond. 
Note: If Check is used as Bid Surety—Attach here. 

































Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFFICEi BALTIMORE, MD. 

Know All Men By Thes& Presents: That the Fidelity and Deposit Company of Maryland, a corpora¬ 
tion of the State of Maryland, by JOHN C. GARDNER , Vice-President, and C. M. PECOT, JR. 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Com¬ 
pany, which reads as follows: 

„ t "I he K Pr ,T de n nt ’ a ?V,? ne of the Exec utive Vice-Presidents, or any one of the additional Vice-Presidents specially authorized 
so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Sec- 
;n% y rt 0 L%hlh ne ° { V^ S r ant Secretaries, to appoint Resident Vice-Presidents, Resident Assistant Secretaries and Attorneys- 
5" v? ct a , , bu . slness of the Company may require, or to authorize any person or persons to execute on behalf of the Company any 
bonds, undertakings, recognizances, stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgments^ 
decrees, mortgages and instruments in the nature of mortgages, and also all other instruments and documents which the business of 
the Company may require, and to affix the seal of the Company thereto.” 


does hereby nominate, constitute and appoint John R. O'Meara and Edmund J. Sumnar, both of 
Hillsdale, Michigan, EACH. 


its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as 
surety, and as its act and deed: any and all bonds and undertakings, each in a penalty 
not to exceed the sum of ONE HUNDRED THOUSAND DOLLARS ($100.0001. 


And the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged 
by the regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of John R. O'Meara and 
Edmund J. Sumnar, dated June 20, 1967. 


said Company^mrclls 1 no^i^forc^ 068 ^ 6re ' 3y cert ’^ y t * lat ^ aforegoing is a true copy of Article VI, Section 2, of the By-Laws of 

In Witness Whereof, the said Vice-President and Assistant Secretary have hereunto subscribed 
their names and affixed the Corporate Seal of the said Fidelity and Deposit Company of Maryland, this 

.-3.£s) .day of..January. ( a.D. 19 . 7.3 

Attest: 


(Signed) 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


Assistant Secretary 


By..JOHN.. C ^...GARDNER. 

Vice-President 


(Seal) 

State of Maryland 
City of Baltimore / ss; 

A/I J 1 *® ^, r f d c n January , A.D. 19 73 , before the subscriber, a Notary Public of the State of 

Maryland, in and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant 
Secretary of the Fidelity and Deposit Company of Maryland, to me personally known to be the individuals and officers described 
and who executed the preceding instrument, and they each acknowledged the execution of the same, and being by me duly sworn 
severally and each for himself deposeth and saith that they are the said officers of the Company aforesaid, and that the seal affixed 
P reced mg instrument is the Corporate Seal of said Company, and that the said Corporate Seal and their signatures as such 
officers were duly affixed and subscribed to the said instrument by the authority and direction of the said Corporation. 

first above'wrkten WhERE0F ’ 1 have hereunto set m Y hand and affixed my Official Seal, at the City of Baltimore, the day and year 


(Signed) 

(Seal) 


...GLQRIA..J_.CQLEMAN. 

Notary Public Commission Expires....J.uly_.l*...1.974 


CERTIFICATE 

Pr , j; the undersigned Assistant Secretary of the Fidelity and Deposit Company of Maryland, do hereby certify that the original 
Power of Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of thiscertificate • and I 
do further cerUfy that the Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents spe¬ 
cially authorized by the Board of Directors to appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Lawsof 
the Fidelity and Deposit Company of Maryland. y 01 

~ T™ 3 , Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 
Fidelity and Deposit Company of Maryland at a meeting duly called and held on the 16th day of July, 1969. 

, R P 0I r v P : “ T h at facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether 
jiff 1( 7rr ° r hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be 
valid and binding upon the Company with the same force and effect as though manually affixed.” P y 

In Testimony Whereof, I have hereunto subscribed my name and affixed the corporate seal of the said Companv this 
..day of.JfOHSOL. 19 Jl 


WHtfn—<cwr. 





A tth'ta nt Swrvtary 



























Herbert Jennings, Inc. 


PARK • PLAYGROUND • SCHOOL EQUIPMENT 


Box 308 

Litchfield, Michigan 49252 
Area (517) 542-2916 


January 21, 1974 


City of Fort Wayne 
Department of Purchases 
Room 470, City-County Bldg. 

One Main Street 

Fort Wayne, Indiana 46802 

Gentlemen! 

Thank you for giving us an opportunity to quote on equipment for 
the City of Fort Wayne on Ref. No. 564 dated January 15, 1974. 

We are quoting ALTERNATES on Item #7j 


G.T. #2600 Basic Bldg. 


$7,995.00 


OR 


G.T. #2580 Octagonal Park 
Shelter 


$4,095.00 


OR 


G.T. #2680 Octagonal Park 
Shelter 


$5,595.00 


Delivered to Fort Wayne, Indiana 


\jj HVj/ab 



Herbert V. Jenn 
Executive Vice i 


Sincerely yours 


/ / 



Representing 



INC 


“Two-Gun' 

Jennings 


SERVING THE NATION’S SCHOOLS & PARKS FOR OVER 20 YEARS 




Admn, Appr. 


DIGEST SHEET 




TITLE OF ORDINANCE 


? 

77 -07 - 


DEPARTMENT REQUESTING ORDINANCE Park Department 


SYNOPSIS OF ORDINANCE An Ordinance approving certain bid documents with 
Moellering Construction Co., Silkworth Construction Co., Arrow Fence, Schmidt Electric Co., 
and Herbert Jennings Co. for construction of tennis courts and supplying certain items 


of equipment for Open Space Project 0SC-1008 in various City parks. These bids were 
the lowest and best of those received meeting all specifications and instructors to 
bidders. 


EFFECT OF PASSAGE Provide additional and improved park facilities and services 
and provides a step toward completion of the HUD Open Space Project. 


EFFECT OF NON-PASSAGE °P en s P ace Project is halted and the improved park 
facilities, additions, and improved services cannot be provided. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $116,372.00. 


ASSIGNED TO COMMITTEE (J. N.) 




































